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Summary 

The  Navy’s  proposed  FY2010  budget  requests  about  $1.0  billion  for  the  procurement  of  nine 
F/A-18E/F  Super  Hornet  strike  fighters.  The  Navy’s  FY2009  budget  had  projected  that  18  F/A- 
18E/Fs  would  be  requested  in  EY2010.  The  Navy’s  proposed  EY2010  budget  also  requests  about 
$1.6  billion  for  the  procurement  of  22  EA-18G  Growler  electric  attack  aircraft.  The  Navy’s 
proposed  FY2010  budget  does  not  request  a  new  multiyear  procurement  (MYP)  arrangement  for 
procuring  F/A-18E/Es  and  EA-18Gs  in  FY2010-EY2014.  Some  Members  of  Congress  are 
interested  in  the  option  of  procuring  18  E/A-18E/Es  in  EY2010  (the  number  projected  for  EY2010 
under  the  EY2009  budget),  so  as  to  make  a  start  toward  mitigating  a  projected  Navy-Marine 
Corps  strike  fighter  shortfall.  Some  Members  are  also  interested  in  approving  a  new  MYP 
arrangement  for  procuring  Super  Hornets  and  Growlers  in  PY2010-PY2014,  so  as  to  further 
mitigate  the  shortfall  and  reduce  the  collective  procurement  cost  of  the  aircraft. 

FY2010  defense  authorization  bill:  The  conference  report  (H.Rept.  111-288  of  October  7,  2009) 
on  the  PY2010  defense  authorization  bill  (H.R.  2647)  authorizes  increasing  by  $512.3  million  the 
administration’s  PY2010  procurement  funding  request  for  the  F/A-18E/P  program,  so  as  to 
support  the  procurement  in  PY2010  of  18  P/A-18E/Fs — 9  more  than  the  administration 
requested — and  recommends  increasing  by  $108  million  the  administration’s  PY2010  advance 
procurement  funding  request  for  procuring  P/A-18E/Fs  in  future  fiscal  years,  with  the  additional 
$108.0  million  to  be  used  for  economic  order  quantity  (EOQ)  purchases  for  a  new  MYP 
arrangement.  Section  128  of  the  bill  provides  conditional  authority  for  entering  into  an  MYP 
arrangement  for  procuring  F/A-18E/Fs  and  EA-18Gs.  Section  131  requires  a  report  on  the 
procurement  of  “4.5  generation”  fighters,  including  P/A-18s  that  are  equipped  with  certain 
features. 

FY2010  DOD  appropriations  bill:  The  House  Appropriations  Committee,  in  its  report  (H.Rept. 
111-230  of  July  24,  2009)  on  the  PY2010  DOD  appropriations  bill  (H.R.  3326),  recommends 
increasing  by  $495  million  the  administration’s  PY2010  procurement  funding  request  for  the  E/A- 
18E/F  program,  so  as  to  support  the  procurement  in  EY2010  of  18  E/A-18E/Es — nine  more  than 
the  administration  requested — and  recommends  and  increasing  by  $108  million  the 
administration’s  EY2010  advance  procurement  funding  request  for  procuring  E/A-18E/Es  in 
future  fiscal  years,  with  the  additional  $108  million  to  be  used  for  economic  order  quantity  (EOQ) 
purchases  and  a  cost-reduction  initiative  for  a  multiyear  procurement  (MYP)  arrangement. 

Section  8010  of  the  bill  would  authorize  an  MYP  arrangement  for  “P-18  aircraft  variants.” 

The  Senate  Appropriations  Committee,  in  its  report  (S.Rept.  111-74  of  September  10,  2009)  on 
H.R.  3326,  recommends  funding  for  the  procurement  of  18  P/A-18E/Ps  in  PY2010.  The  report 
recommends  increasing  by  $512.3  million  the  administration’s  PY2010  procurement  funding 
request  for  the  P/A-18E/F  program,  so  as  to  support  the  procurement  in  PY2010  of  18  P/A- 
18E/Ps — nine  more  than  the  administration  requested.  The  additional  $512.3  million  is 
recommended  in  the  Overseas  Contingency  Operations  (OCO)  portion  of  the  budget. 
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Introduction 

The  Navy  has  been  procuring  F/A-18E/F  Super  Hornet  strike  fighters  since  FY1997.  Super 
Hornets  and  older  F/A-19A/B/C/D  Hornets  currently  account  for  the  majority  of  the  aircraft  in  the 
Navy’s  10  active-duty  aircraft  carrier  air  wings  (CVWs) — of  the  70  or  so  aircraft  in  each  CVW, 
more  than  40  typically  are  Hornets  and  Super  Hornets. 

The  Navy  in  FY2006  also  began  procuring  the  EA-18G  Growler,  an  electronic  attack  (i.e., 
electronic  warfare)  version  of  the  Super  Hornet.  Growlers  are  replacing  the  older  Navy  and 
Marine  Corps  EA-6B  Prowler  electronic  attack  aircraft.  Super  Hornets  and  Growlers  were 
procured  in  EY2005-EY2009  under  a  multiyear  procurement  (MYP)  arrangement. 

The  Navy’s  proposed  PY2010  budget  requests  about  $1.0  billion  for  the  procurement  of  nine 
P/A-18E/Ps.  The  Navy’s  FY2009  budget  had  projected  that  18  P/A-18E/Fs  would  be  requested  in 
PY2010.  The  Navy  has  testified  that  it  is  planning  a  total  procurement  of  506  P/A-18E/Fs,  with 
the  final  57  aircraft  to  be  procured  in  PY2010-2012.  The  Navy’s  proposed  FY2010  budget  also 
requests  about  $1.6  billion  for  the  procurement  of  22  EA-18Gs.  The  Navy’s  proposed  PY2010 
budget  does  not  request  a  third  MYP  arrangement  for  procuring  P/A-18E/Fs  and  EA-18Gs  in 
PY2010-PY2014. 

The  Navy’s  PY2010  request  for  nine  P/A-18E/Fs  comes  in  the  context  of  a  projected  shortfall  in 
Navy  and  Marine  Corps  strike  fighters.  Estimates  of  the  extent  of  the  shortfall  vary,  with  the  peak 
of  the  shortfall  ranging  from  125  aircraft  by  one  estimate  to  243  or  more  aircraft  according  to 
other  estimates. 

Some  Members  of  Congress  are  interested  in  the  option  of  procuring  18  E/A-18E/Es  in  FY2010 
(the  number  projected  for  EY2010  under  the  EY2009  budget),  rather  than  nine  (the  number 
requested  in  the  EY2010  budget),  so  as  to  make  a  start  toward  mitigating  the  projected  strike 
fighter  shortfall.  Some  Members  of  Congress  are  also  interested  in  approving  a  new  MYP 
arrangement  for  procuring  Super  Hornets  and  Growlers  in  PY2010-PY2014,  so  as  to  further 
mitigate  the  shortfall  and  reduce  the  collective  procurement  cost  of  the  aircraft. 

The  issue  for  Congress  is  whether  to  approve,  reject,  or  modify  the  Navy’s  FY2010  funding 
request  for  procurement  of  nine  P/A-18E/Fs,  and  whether  to  approve  a  third  MYP  arrangement 
for  procuring  Super  Hornets  and  Growlers  in  FY2010-FY2014.  Congress’s  decisions  on  this  issue 
could  affect  Navy  capabilities  and  funding  requirements,  and  the  tactical  aircraft  manufacturing 
industrial  base. 


Background 


F/A-18E/F  Program 

The  E/A- 1 8E/E  Super  Hornet  is  a  Navy  strike  fighter,  meaning  a  tactical  aircraft  that  can  perform 
both  air-to-ground  (strike)  and  air-to-air  (fighter)  operations.  The  Super  Hornet  is  a  larger,  more 


Congressional  Research  Service 


1 


Navy  F/A-18E/F  and  EA-18G  Aircraft  Procurement  and  Strike  Fighter  Shortfall 


modern,  and  more  capable  version  of  the  earlier  F/A-18A/B/C/D  Hornet,  which  is  operated  by 
both  the  Navy  and  Marine  Corps.' 

The  Navy  has  been  procuring  F/A-18E/F  Super  Hornets  since  FY1997.  Hornets  and  Super 
Hornets  currently  form  the  core  of  the  Navy’s  aircraft  carrier  air  wings  (CVWs) — of  the  70  or  so 
aircraft  in  each  CVW,  more  than  40  typically  are  Hornets  and  Super  Hornets. 

The  Navy  in  FY2010  is  also  starting  to  procure  the  F-35C — the  Navy  version  of  the  F-35  Joint 
Strike  Fighter  (JSF).^  Navy  plans  call  for  phasing  Hornets  out  of  service  and  for  CVWs  in  the 
future  to  include  a  strike  fighter  mix  of  Super  Hornets  and  F-35Cs.^ 

As  shown  in  Table  1,  the  Navy  through  FY2009  has  procured  a  total  of  449  F/A-18E/Fs.  This 
total  includes  three  E/A-18E/Es  procured  with  EY2007  wartime  supplemental  funding,  and  13 
E/A- 1 8E/Es  procured  with  EY2008  wartime  supplemental  funding.  Super  Hornets  were  procured 
in  EY2000-FY2004  under  an  MYP  arrangement,,  and  both  Super  Hornets  and  Growlers  were 
procured  in  EY2005-FY2009  under  a  second  MYP  arrangement. 

The  Navy’s  proposed  PY2010  budget  requests  funding  for  the  procurement  of  nine  E/A-IE/Es. 
The  PY2010  budget  estimates  the  total  procurement  cost  of  these  aircraft  at  $1,055.0  million,  or 
an  average  of  about  $117.2  million  each.  These  nine  aircraft  received  $45.5  million  in  prior- year 
advance  procurement  funding,  leaving  $1,009.5  million  to  be  provided  in  PY2010  to  complete 
their  procurement  cost.  The  proposed  PY2010  budget  also  requests  $51.4  million  in  advance 
procurement  funding  for  P/A-18E/Fs  to  be  procured  in  future  fiscal  years,  and  $2.7  million  in 
funding  for  initial  spares  for  P/A-18E/Ps,  bringing  the  total  amount  of  procurement  funding 
requested  for  FY2010  to  $1,063.6  million.  The  Navy’s  proposed  FY2010  budget  does  not  request 
a  third  MYP  arrangement  for  procuring  P/A-18E/Fs  and  EA-18Gs  in  PY2010-PY2014. 

The  estimated  average  procurement  cost  of  about  $117.2  million  for  the  nine  P/A-18E/Ps 
requested  for  FY2010  is  considerably  higher  than  the  estimated  average  procurement  costs  of  the 
37  F/A-18E/Fs  procured  in  PY2008  (about  $74.9  million)  and  the  23  P/A-18E/Ps  procured  in 
PY2009  (about  $81.0  million).  This  may  reflect  the  fact  that  the  P/A-18E/Fs  procured  in 
PY20008  and  PY2009  were  procured  in  higher  annual  quantities,  and  that  they  were  procured 
under  an  MYP  arrangement. 

The  Navy  has  testified  that  it  is  planning  a  total  procurement  of  506  P/A-18E/Ps,  with  the  final  57 
aircraft  to  be  procured  in  FY2010-2012."'  Subtracting  out  the  nine  P/A-18E/Ps  requested  for 


'  The  F/A-18E  is  a  single-seat  aircraft  (like  the  Navy’s  older  F/A-18As  and  Cs),  while  the  F/A-18E/F  is  two-seat 
aircraft  (like  the  Navy’s  older  F/A-18Bs  and  Ds,  is  a  two-seat  aircraft).  Some  observers  describe  the  F/A-18E/F  as  an 
upgraded  and  larger  version  of  the  F/A-18C/D,  with  increased  range  and  payload  capacity  and  more  space  and  weight 
for  future  improvements.  Other  observers  assert  that  the  differences  between  the  baseline  Flornet  aircraft  and  the  E/F 
model  are  so  great  that  they  would  describe  the  Super  Flornet  as  an  entirely  new  aircraft. 

^  For  more  on  the  JSF  program,  see  CRS  Report  RL30563,  F-35  Joint  Strike  Fighter  (JSF)  Program:  Background  and 
Issues  for  Congress,  by  Ronald  O'Rourke. 

^  The  Marine  Corps  currently  operates  a  combination  of  Hornets  and  AV-8B  Harriers,  which  are  vertical/short  takeoff 
and  landing  (VSTOL)  aircraft.  F/A-18E/Fs  are  not  being  procured  for  the  Marine  Corps.  Marine  Corps  plans  call  for 
phasing  the  Hornets  and  Harriers  out  of  service  and  replacing  them  with  the  F-35B  -  the  Marine  Corps  version  of  the 
F-35.  The  F-35B  is  a  VSTOL  version  of  the  E-35. 

Statement  of  Vice  Admiral  David  Architzel,  USN,  Principal  Military  Deputy,  Research,  Development  and 
Acquisition,  LTGEN  George  J.  Trautman  III,  USMC,  Deputy  Commandant  for  Aviation,  [and]  RADM  Allen  G. 
Myers,  USN,  Director  of  Warfare  Integration,  before  the  Seapower  and  Expeditionary  Warfare  [sic:  Forces] 
(continued...) 
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FY2010  leaves  another  48  planned  for  procurement  in  procured  in  FY2011-FY2012.  The  Navy’s 
FY2010  budget -justification  materials  state  that  the  advance  procurement  funding  requested  in 
FY2010  for  the  F/A-18E/F  program  is  to  support  the  planned  procurement  of  24  aircraft  in 
FY2011,^  which  would  leave  a  final  24  aircraft  to  he  procured  in  FY2012. 

The  F/A-18E/F  was  approved  for  export  in  June  2001.®  A  sale  of  24  to  Australia  was  completed  in 
May  2007.  The  first  of  the  24  was  accepted  hy  Australia  on  July  8,  2009,  and  12  of  the  24  are 
being  wired  to  provide  an  option  for  converting  them  relatively  easily  into  EA-18Gs.’  Sales  to 
other  countries  are  possible,  and  decisions  on  such  sales  reportedly  could  be  announced  in  2009 
and  2010.* *^ 


EA-18G  Program 

The  EA-18G  Growler  is  an  electronic  attack  (i.e.,  electronic  warfare)  aircraft  for  jamming  enemy 
radars  and  communications.  The  EA-18G  shares  the  E/A-18E’s  airframe  and  avionics  and  is  built 
on  the  same  assembly  line.^  The  Department  of  the  Navy  is  procuring  EA-18Gs  as  replacements 


(...continued) 

Subcommittee  of  the  House  Armed  Services  Committee  [hearing]  on  [The]  Department  of  the  Navy’s  Aviation 
Procurement  Program,  May  19,  2009,  p.  3. 

^  Department  of  the  Navy  Fiscal  Year  (FY)  2010  Budget  Estimates,  Justification  of  Estimates,  May  2009,  Aircraft 
Procurement,  Navy,  Volume  I,  Budget  Activities  1-4,  Budget  Item  Justification  Sheet  P-40,  014500  F/A-18E/F 
ADVANCE  PROCUREMENT,  page  1  of  3  (overall  page  29  of  138). 

*  “Boeing’s  Super  Hornet  Cleared  for  International  Sales,”  Defense  Daily,  August  7,  2001. 

’’  “Australia  Accepts  First  Block  II  Super  Hornet,”  Navy  News  Service,  July  21,  2009. 

*  A  July  2,  2009,  news  article  states  that  Boeing,  the  maker  of  the  F/A-18E/F, 

is  also  expecting  [F/A-18E/F]  orders  from  allied  countries  around  the  globe,  and  there  will  be  a 
shift  in  focus  from  domestic  to  international  orders  over  the  years,  [Bob  Gower,  company  vice- 
president  for  F/A-18  and  EA-18G  programs]  said. 

“Right  now,  we  have  domestic  and  international  [orders],”  he  said.  “I  think  you’ll  see  that  continue 
for  a  multitude  of  years,  and  at  some  point,  we  will  primarily  become  an  international  line,  if  I  look 
out  there  at  the  end  of  the  next  decade.” 

Boeing  has  “active  campaigns  going  on  in  a  multitude  of  countries,”  he  added,  including  Brazil, 

India,  Denmark,  Japan,  Greece  and  four  other  countries. 

Boeing  expects  Brazil  and  Denmark  to  make  a  decision  on  Super  Hornet  buys  this  year,  followed 
by  Greece  and  India  next  year. 

“I  think  you’ll  see  many  decisions  between  now  and  the  next  24  months,”  he  said.  “The  same 
issues  that  are  facing  the  United  States  Navy  with  aging  aircraft  are  facing  our  allies  as  well.” 

(Dan  Taylor,  “Boeing  Expects  Influx  of  Domestic,  Overseas  Orders  Eor  E-18,  EA-18G,”  Inside  the 
Navy,  July  20,  2009.) 

A  June  2009  news  report  stated  that  “DOD  [Department  of  Defense]  policy  prevents  Boeing  from  actively  marketing 
the  Super  Hornet  to  countries  buying  the  [F-35  Joint  Strike  Fighter,  or  JSF],  but  the  company  has  been  providing 
information  [about  the  F/A-18E/F]  to  countries  that  ask,”  including  Canada,  Greece,  and  countries  in  the  Middle  East. 
(Dan  Taylor,  “Boeing  Talking  With  Numerous  Countries  About  F/A-18  Super  Hornet,”  Inside  the  Navy,  June  8,  2009.) 

On  September  4,  2002,  the  Department  of  Defense  notified  Congress  of  the  potential  sale  of  18  F/A-18Fs  to  Malaysia 
(which  currently  operates  the  two-seat  F/A-18D)  as  part  of  a  larger  $1.48  billion  arms  deal  (see  Michael  Sirak, 
“Malaysia  Seeks  Super  Hornets  to  Augment  F/A-18  Fleet,”  Jane’s  Defence  Weekly,  September  18,  2002),  but  no  such 
sale  has  been  completed. 

^  The  EA-18G  replaces  the  F-model’s  cannon  with  a  nose-mounted  jamming  processor  and  carry  up  to  five  ALQ-99 
jamming  pods — ^the  same  jamming  pods  currently  employed  by  the  EA-6B. 
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for  aging  Navy  and  Marine  Corps  EA-6B  Prowler  electronic  attack  aircraft,  which  help  protect 
Navy,  Marine  Corps,  and  Air  Force  aircraft  operating  in  hostile  airspace. 

As  shown  in  Table  1,  the  Navy  through  FY2009  has  procured  a  total  of  56  FA-18Gs.  This  total 
includes  one  FA- 1 8G  procured  with  FY2007  wartime  supplemental  funding,  and  three  FA- 1 8Gs 
procured  with  FY2008  wartime  supplemental  funding.  As  mentioned  earlier.  Super  Hornets  and 
Growlers  were  procured  in  FY2005-FY2009  under  an  MYP  arrangement. 

The  Navy’s  proposed  FY2010  budget  requests  funding  for  the  procurement  of  22  FA-18Gs.  The 
FY2010  budget  estimates  the  total  procurement  cost  of  these  aircraft  at  $1,658.5  million,  or  an 
average  of  about  $75.4  million  each.  These  22  aircraft  received  $46.7  million  in  prior-year 
advance  procurement  funding,  leaving  $1,611.8  million  to  be  provided  in  FY2010  to  complete 
their  procurement  cost.  The  proposed  FY2010  budget  also  requests  $20.6  million  in  advance 
procurement  funding  for  FA-18Gs  to  be  procured  in  future  fiscal  years,  and  $25.4  million  in 
funding  for  initial  spares  for  FA-18Gss,  bringing  the  total  amount  of  procurement  funding 
requested  for  FY2010  to  $1,657.8  million.  As  mentioned  earlier,  the  Navy’s  proposed  FY2010 
budget  does  not  request  a  third  MYP  arrangement  for  procuring  F/A-18F/Fs  and  FA-18Gs  in 
FY2010-FY2014. 

The  Navy  has  testified  that  it  is  planning  a  total  procurement  of  88  FA-18Gs. Subtracting  the  22 
FA-18Gs  requested  for  FY2010  would  leave  a  final  10  aircraft  to  be  procured  in  FY2011. 

In  March  2008,  it  was  reported  that  the  Australian  government  was  considering  to  purchase  some 
number  of  FA-18Gs  for  that  country’s  air  force.**  As  mentioned  earlier,  it  was  reported  in  July 
2009  that  12  of  the  24  F/A-18F/Fs  purchased  by  Australia  are  being  wired  to  provide  an  option 
for  converting  them  relatively  easily  into  FA-18Gs.  *^ 

Table  I. Annual  Procurement  Quantities  of  F/A-I8E/Fs  and  EA-l8Gs 


T otal  for  both 


Fiscal  Year 

F/A-ISE/Fs 

EA-ISGs 

types 

1997 

12 

0 

12 

1998 

20 

0 

20 

1999 

30 

0 

30 

2000 

36 

0 

36 

2001 

39 

0 

39 

2002 

48 

0 

48 

2003 

45 

0 

45 

Statement  of  Vice  Admiral  David  Architzel,  USN,  Principal  Military  Deputy,  Research,  Development  and 
Acquisition,  LTGEN  George  J.  Trautman  III,  USMC,  Deputy  Commandant  for  Aviation,  [and]  RADM  Allen  G. 
Myers,  USN,  Director  of  Warfare  Integration,  before  the  Seapower  and  Expeditionary  Warfare  [sic:  Eorces] 
Subcommittee  of  the  House  Armed  Services  Committee  [hearing]  on  [The]  Department  of  the  Navy’s  Aviation 
Procurement  Program,  May  19,  2009,  p.  4. 

**  Bradley  Perrett.  “Growler  Attraction;  Australia  confirms  F-1 1  Is  are  out.  Super  Hornets  are  in  and  E-18s  desirable.” 
Aviation  Week  &  Space  Technology.  March  24,  2008. 

“Australia  Accepts  Eirst  Block  II  Super  Hornet,”  Navy  News  Sendee,  July  21,  2009. 


Congressional  Research  Service 


4 


Navy  F/A-18E/F  and  EA-18G  Aircraft  Procurement  and  Strike  Fighter  Shortfall 


Fiscal  Year 

F/A-ISE/Fs 

EA-ISGs 

T otal  for  both 
types 

2004 

42 

0 

42 

2005 

42 

0 

42 

2006 

38 

4 

42 

2007 

37» 

9b 

46 

2008 

37= 

2M 

58 

2009 

23 

22 

45 

20 1 0  (requested) 

9 

22 

31 

Source:  Prepared  by  CRS  based  on  Navy  and  industry  data. 

Notes:  F/A-I8E/Fs  procured  in  FY2000-FY2004  under  a  multiyear  procurement  (MYP)  arrangement.  F/A-I8E/Fs 
and  EA-l8Gs  procured  in  FY2005-FY2009  under  a  second  MYP  arrangement. 

a.  Includes  three  aircraft  procured  with  FY2007  wartime  supplemental  funding. 

b.  Includes  one  aircraft  procured  with  FY2007  wartime  supplemental  funding. 

c.  Includes  1 3  aircraft  procured  with  FY2008  wartime  supplemental  funding. 

d.  Includes  three  aircraft  procured  with  FY2008  wartime  supplemental  funding. 

Navy-Marine  Corps  Strike  Fighter  Shortfall 

The  Navy  and  Marine  Corps,  which  are  both  part  of  the  Department  of  the  Navy  (DON),  each 
operate  strike-fighters.  Strike-fighters  constitute  the  majority  of  the  aircraft  in  each  of  the  Navy’s 
10  active-duty  aircraft  carrier  air  wings  (CVWs)'^ — of  the  70  or  more  aircraft  typically  embarked 
on  a  Navy  aircraft  carrier,  44  typically  are  strike-fighters.  Strike-fighters  also  constitute  a 
significant  portion  of  the  Marine  Corps’  three  active-duty  Marine  air  wings  (MAWs).  Some 
Marine  Corps  strike-fighters  are  assigned  to  Navy  CVWs. 

As  of  early  2009,  the  Navy  operated  about  380  F/A-18E/F  Super  Hornet  strike  fighters,  the  Navy 
and  Marine  Corps  operated  a  total  of  about  620  older  F/A-18A-D  Hornet  strike  fighters,  and  the 
Marine  Corps  operated  about  125  AV-8B  Harrier  short  takeoff,  vertical  landing  (STOVL)  attack 
aircraft.*^  In  coming  years,  the  Navy  plans  to  retire  its  Hornets  and  shift  to  a  combination  of 
Super  Hornets  and  F-35Cs,  while  the  Marine  Corps  plans  to  retire  its  Hornets  and  Harriers  and 
shift  to  strike-fighter  force  composed  entirely  of  F-35Bs. 

The  F/A-18A-D  Hornets  currently  operated  by  the  Navy  and  Marine  Corps  were  originally  built 
for  a  service  life  of  6,000  flight  hours.  This  was  later  extended  to  8,000  hours.  It  is  now  being 
extended  again,  to  8,600  hours,  through  a  High  Flight  Hour  (HFH)  inspection  effort  that  closely 
examines  the  condition  of  each  aircraft.  Extending  the  Hornets’  service  lives  further,  to  10,000 
hours,  would  require  significant  depot  work  to  rebuild  various  parts  of  each  aircraft.  The  cost  of 


In  the  abbreviation  CVW,  CV  means  aircraft  carrier  and  W  means  air  wing.  In  addition  to  the  10  active-duty  CVWs, 
the  Navy  also  operates  one  reserve  tactical  air  wing. 

hr  addition  to  the  three  active-duty  MAWs,  the  Marine  Corps  operates  one  reserve  MAW. 

Source:  Congressional  Budget  Office,  Alternatives  for  Modernizing  U.S.  Fighter  Forces,  May  2009,  Tables  I-I  and 
1-2  on  pages  2  and  3,  which  CBO  states  are  based  on  DOD  data.  For  a  CRS  report  with  a  table  presenting  these  same 
figures,  see  CRS  Report  RL33543,  Tactical  Aircraft  Modernization:  Issues  for  Congress,  by  Ronald  O'Rourke. 
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such  a  service  life  extension  program  (SLEP)  is  uncertain,  but  estimates  ranging  up  to  $26  million 
per  aircraft  have  been  mentioned. 

DON’S  inventory  of  strike-fighters  currently  falls  short  of  the  number  that  Navy  officials  state  is 
required  to  fully  support  requirements  for  Navy  carrier  air  wings  (CVWs)  and  Marine  Corps  air 
wings  (MAWs),  and  the  Navy  is  projecting  that  this  shortfall  will  grow  in  coming  years. 

As  shown  in  the  left  half  of  Figure  1,  the  Navy  has  projected  that  if  about  300  older  F/A-18A-D 
Hornets  have  their  service  lives  extended  from  8,600  flight  hours  to  10,000  flight  hours,  the  strike 
fighter  shortfall  would  peak  in  2017  at  125  aircraft,  including  a  shortfall  of  69  in  the  Navy  and  56 
in  the  Marine  Corps. 

As  shown  in  the  right  half  of  Figure  1,  the  Navy  has  projected  that  if  the  300  or  so  older  F/A- 
18A-Ds  Hornets  do  not  have  their  service  lives  extended  to  10,000  hours,  and  are  instead 
removed  from  service  when  they  reach  8,600  flight  hours,  the  strike  fighter  shortfall  would  peak 
in  2018  at  243  aircraft,  including  a  shortfall  of  129  in  the  Navy  and  114  in  the  Marine  Corps.'® 

In  June  2009,  the  Navy  testified  that  strike  fighter  shortfall  might  peak  sooner  than  indicated  in 
Figure  1 — in  2015 — because  the  HFH  inspections  on  the  F/A-18A-D  Hornets  are  taking  longer 
to  accomplish  than  was  first  expected. 


Figure  I.  Projected  Strike-Fighter  Shortfall 

With  (left)  and  without  (right)  F/A-I8A-D  SLEP  to  10,000  hours 


Source:  Strike  Fighter  Shortfall  Update  OpCit. 


The  projections  in  Figure  1  assume  that  F-35  procurement  will  increase  from  year  to  year  as 
currently  planned  and  eventually  reach  a  sustained  rate  of  50  aircraft  per  year.  If  F-35 
procurement  is  delayed  or  if  the  sustained  rate  of  production  is  less  than  assumed — say,  for 
example,  35  aircraft  per  year  vs.  50  aircraft  per  year — then  the  projected  strike-fighter  shortfall 
would  increase  above  that  shown  in  Figure  1. 


**  Navy  briefings  provided  to  CRS  on  April  24,  2008,  and  industry  briefing  papers  provided  to  CRS  on  April  10  and  22, 
lOOS.Strike  Fighter  Shortfall  Update.  Briefing  provided  by  Department  of  the  Navy  to  HASC  Staff.  March  13,  2009. 

Dan  Taylor,  “Myers:  Navy  Strike  Fighter  Shortfall  Now  Expected  To  Peak  in  2015,”  Inside  the  Navy,  June  15,  2009. 
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The  projected  Navy-Marine  Corps  strike-fighter  shortfall  could  also  he  affected  hy  F/A-18E/F 
service  life.  An  August  24,  2009,  press  report  states: 

Although  they’ve  been  in  the  fleet  for  less  than  a  decade,  the  Navy’s  F/A-18  E/F  Super 
Flornets  aheady  are  undergoing  a  detailed  inspection  to  determine  their  projected  service  life. 
Navy  officials  said. 

The  one-  and  two-seat  Super  Hornets  began  a  service  life  assessment  program,  or  SLAP,  last 
year.  That’s  the  first  step  to  determine  how  long  the  planes  will  last  and  what  significant 
repairs  may  be  needed  to  extend  them  beyond  their  initial  minimum  life  span  of  6,000  flight 
hours. 

The  oldest  Super  Hornets  have  logged  3,200  to  3,800  flight  hours,  and  Navy  officials  hope  to 
extend  that  to  9,000,  according  Marcia  Hart-Wise,  a  spokeswoman  for  the  F/A-18  program 
office  at  Naval  Air  Systems  Command. 

The  results  of  the  SLAP  will  help  shed  new  light  on  the  “strike  fighter  gap,”  the  projected 
shortfall  in  fighter  jets  the  Navy  will  face  as  P/A-18  A-D  models  begin  retiring  before  their 
replacements,  P-35  Lightning  II  Joint  Strike  Lighters,  join  the  fleet. 

The  gap  has  become  a  hot-button  issue  for  the  Navy  as  congressional  lawmakers  debate 
whether  to  spend  millions  on  a  new  block  of  Super  Hornets  to  bolster  the  fighter  fleet  until 
the  carrier  version  of  the  P-35  arrives  in  2015. 

The  Navy  is  closely  studying  the  condition  of  the  A  through  D  models,  which  were  put  into 
service  in  the  1980s  and  are  nearing  the  end  of  their  service  life.  The  latest  reports  say  those 
older  aircraft  will  have  to  retire  earlier  than  expected,  increasing  the  shortfall. 

The  Navy  initially  hoped  to  extend  the  older  Hornets  to  10,000  flight  hours,  but  their 
unexpectedly  poor  condition  likely  will  make  extension  beyond  8,600  exorbitantly 
expensive.  Navy  officials  said. 

The  SLAP  for  the  Super  Hornets  could,  for  the  first  time,  draw  those  planes  into  the  fighter 
gap  equation,  altering  projections  about  the  future  fleet  size  and  the  urgency  of  buying  new 
planes. 

“They  want  to  know  what  kind  of  work  would  be  needed  to  extend  the  E  and  P  series,  and 
how  much  would  it  cost,”  said  Richard  Aboulafia,  a  defense  consultant  with  the  Teal  Group 
in  Virginia. 

Boeing,  which  makes  the  Super  Hornets,  has  been  eager  to  forge  a  new  multi-year  contract 
with  the  Navy  to  sell  dozens  of  new  Super  Hornets  at  roughly  $50  million  per  aircraft. 

Building  the  future  fighter  fleet 

The  Navy’s  study  of  its  existing  Super  Hornets  will  examine  the  costs  and  benefits  of 
extending  the  life  of  those  aircraft.  That  in  turn  will  help  Navy  leaders  and  lawmakers 
determine  whether  to  buy  more  P-35s  or  Super  Hornets. 

Examining  the  Super  Hornets  will  help  shape  that  debate  in  the  coming  years. 

“The  tac-air  gap  will  evolve  each  year.  Any  tac-air  gap  will  have  to  look  at  all  service  life 
extension  programs  and  models,”  said  Jim  McAleese,  principal  at  the  McAleese  and 
Associates  defense  consulting  firm  in  Virginia. 
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Data  on  the  Super  Hornets’  life  will  help  address  any  skepticism  from  the  Office  of  the 
Secretary  of  Defense  about  the  nature  and  scope  of  the  shortfall,  he  said. 

“OSD  is  going  to  be  very  concerned  about  the  how  credible  and  how  genuine  the  tac-air  gap 
is,”  McAleese  said.** 

As  one  means  of  mitigating  the  projected  strike-fighter  shortfall,  the  Navy  is  examining  the 
option  of  accelerating  planned  purchases  of  F-35C  Joint  Strike  Fighters  (JSFs)  for  the  Navy.  An 
August  3,  2009,  news  report  states: 

Lockheed  Martin  officials  told  Chief  of  Naval  Operations  Adm.  Gary  Roughead  last  week 
that  the  company  could  ramp  up  the  production  of  F-35  Joint  Strike  Fighters  by  as  much  as 
30  additional  Navy  aircraft  over  the  future  years  defense  plan  (FYDP),  according  to  the 
program  manager. 

Earlier  this  year,  the  Pentagon  had  proposed  a  modest  increase  of  28  aircraft  between  fiscal 
years  2010  and  2015.  Lockheed,  however,  can  add  between  20  and  30  additional  Navy  JSFs 
to  that  over  the  FYDP  to  help  alleviate  a  projected  strike  fighter  gap  next  decade,  Dan 
Crowley,  Lockheed  executive  vice  president  and  F-35  program  manager,  told  reporters  here 
July  28  following  a  roll-out  ceremony  for  the  first  aircraft  carrier  variant  test  aircraft,  CF- 1 . 

“We  have  a  chart  that  we  showed  the  CNO  today,  and  it  shows  how  much  excess  capacity 
could  be  applied  to  an  accelerated  Navy  buy  if  they  chose  to  do  so,”  he  said.  “Over  the 
FYDP,  I  think  their  request  was  something  like  20  to  30  jets  that  you  could  add  for  the  Navy, 
so  we’re  not  going  to  solve  the  whole  strike  fighter  gap ...  but  we’ve  provided  that  data  to  the 
Navy  and  now  they’ll  use  it  in  the  QDR  [Quadrennial  Defense  Review].” 

The  Pentagon  is  looking  at  increasing  the  peak  rate  of  JSF  production  from  80  to  110  per 
year  in  the  Air  Force  and  from  50  to  60  per  year  for  the  Navy,  Crowley  said. 

“Our  thought  is  the  Navy  will  use  this  data,  they’ll  use  pricing  information  and  they’ll  do 
their  own  analysis,”  he  said.  “There’s  been  no  commitment  to  buy  more  than  the  plan  of 
record.” 

Overall,  Lockheed  could  handle  production  of  up  to  250  per  year  at  the  factory  in  Fort  Worth 
“if  they  decided  they  wanted  to  go  full-bore,”  he  said. 

Defense  Secretary  Robert  Gates  called  for  a  total  of  5 1 3  JSFs  over  the  FYDP  during  an  April 
6  Pentagon  briefing,  less  than  a  6  percent  increase  over  the  original  plan  of 485  aircraft  and  a 
far  cry  from  the  169  the  program  was  seeking  before  the  announcement. 

Brig.  Gen.  David  Heinz,  the  JSF  program  manager,  said  earlier  this  year  that  he  did  not 
anticipate  any  difficulty  in  accommodating  the  modest  increase,  arguing  that  it  may  even 
help  “flatten  out  the  ramp”  from  the  fifth  to  the  sixth  low-rate  initial  production  lots. 

Crowley  said  the  ramp-up  would  be  just  one  part  of  a  number  of  efforts  to  mitigate  a 
projected  strike  fighter  shortfall  that  is  expected  to  peak  at  243  aircraft  as  early  as  2015.  The 
Navy  is  also  relying  on  extending  the  lives  of  up  to  300  aging  legacy  F/A- 1 8  A-D  Hornets  to 


**  Andrew  Tilghman,  “Survey  Could  Alter  Fighter  Gap,”  NavyTimes.com,  August  24,  2009.  (A  similar  article  was 
published  as  Andrew  Tilghman,  “Super  Hornet  Survey  Could  Alter  U.S.  Navy’s  ‘Fighter  Gap,”’  Defense  News, 
September  7,  2009:  34.) 
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10,000  hours,  and  the  service  is  mulling  the  possibility  of  entering  into  another  multiyear 
deal  with  Boeing  to  buy  more  F/A-18E/F  Super  Hornets. 

“My  sense  is  that  the  Navy  intends  to  solve  [the  gap]  through  multiple  actions,”  Crowley 
said.*® 

Regarding  the  Marine  Corps’  ability  to  manage  its  portion  of  the  projected  shortfall,  a  September 
7,  2009,  press  report  states: 

The  Marine  Corps’  deputy  commandant  for  aviation  said  recently  he  remains  confident  the 
service  can  manage  a  projected  strike  fighter  shortfall  in  the  next  decade  and  that  a  relatively 
small  percentage  of  legacy  F/A- 1 8  A-D  Hornets  would  likely  need  to  be  extended  to  a  service 
life  of  10,000  hours. 

The  Navy  has  been  conducting  a  service  life  assessment  program  (SLAP)  to  determine  how 
much  longer  the  service  lives  of  the  aging  Hornets  could  be  extended  in  order  to  help 
mitigate  a  strike  fighter  gap  expected  to  reach  as  high  as  243  Navy  and  Marine  Corps  aircraft 
or  more  in  the  next  decade.  Lt.  Gen.  George  Trautman  told  Inside  the  Navy  in  an  Aug.  28 
interview  that  the  goal  is  to  extend  as  few  Hornets  as  possible  to  10,000  hours,  and  the  Navy 
expects  to  be  successful  in  that  regard. 

“1  think  we’ll  have  to  take  some  [to  10,000  hours],”  Trautman  said.  “But  with  the  new 
mitigating  strategies  that  we’re  trying  to  work  on  ...  we  can  get  the  number  that  would  have 
to  be  extended  pretty  low,  1  think.” 

The  Navy  has  been  examining  the  possibility  of  buying  more  F/A-18E/F  Super  Hornets  as 
one  option  to  help  close  the  gap,  but  that  is  not  an  option  for  the  Marine  Corps,  which 
decided  years  ago  that  it  would  not  buy  Super  Hornets.  Nevertheless,  Trautman  said  he 
remains  convinced  that  the  service  will  be  able  to  handle  the  gap  through  effective 
management. 

“1  think  there’s  new-found  energy  to  manage  our  way  through  the  strike  fighter  gap,  and  1 
think  it’s  feasible,”  he  said.  “We’ve  actually  been  working  very  well  with  the  Navy  to  try  to 
figure  out  some  ways  to  ameliorate  what  people  thought  was  going  to  be  a  gap,  and  1  think 
there  are  methods  to  that.” 

The  three-phased  legacy  Hornet  SLAP  is  currently  in  the  middle  of  phase  B.  Trautman  said 
he  expects  the  SLAP  to  be  completed  in  late  spring  or  early  summer  next  year. 

“Once  we  see  what’ s  required  to  extend  the  life  of  some  of  our  Hornets,  we’  11  be  able  to  pick 
best  of  breed  and  the  ones  that  are  most  easily  extended,”  the  three-star  general  said. 

Naval  Air  Systems  Command  has  said  295  of  the  more  than  600  legacy  Hornets — 233  of 
which  are  assigned  to  the  Marine  Corps,  according  to  the  Navy — would  be  the  prime 
candidates  to  reach  10,000  hours,  but  Trautman  said  nowhere  near  that  many  aircraft  would 
needed. 

“Some  subset  of  that  will  be  extended  to  10,000,”  he  said. 


Dan  Taylor,  “Lockheed  Tells  Roughead  It  Can  Handle  30  Additional  JSFs  Over  FYDP,”  Inside  the  Navy,  August  3, 
2009.  Material  in  brackets  as  in  original.  See  also  “More  F-35s?”  Aerospace  Daily  &  Defense  Report,  August  3,  2009: 

1 ;  “F-35C  Acceleration?”  Defense  Daily,  August  3,  2009:  2;  Dan  Taylor,  “Trautman:  Only  A  Fraction  of  Hornets  Need 
To  Reach  10,000  Hours,”  Inside  the  Navy,  September  7,  2009. 
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The  high  flight-hour  inspections — where  the  program  extends  the  aircraft  from  8,000  to 
8,600  hours — could  have  a  big  impact  on  the  gap  by  themselves,  he  argued. 

“Six  hundred  hours  is  two  years,”  he  said. 

The  Corps  has  also  instituted  service  life  management  techniques  to  limit  wear  and  tear  on 
Hornets,  such  as  limiting  the  moves  an  aircraft  can  make  while  flying  in  non-threatening 
situations. 

Those  specific  limitations  “don’t  in  any  way  affect  the  squadron  commanders  or  the  pilots 
flying  airplanes,  because  we  give  them  unfettered  access  to  the  full  envelope  when  they’re 
training  pipeline  demands,  or  in  an  operational  environment,”  Trautman  said. 

However,  the  ability  of  the  Marines  to  manage  the  gap  depends  on  the  F-35  Joint  Strike 
Fighter  staying  on  schedule,  he  noted.  The  Marine  Corps  version  of  the  aircraft,  the  short¬ 
take-off,  vertical-landing  (STOVL)  F-35B  variant,  is  scheduled  to  reach  initial  operational 
capability  in  2012,  but  the  program  has  dealt  with  numerous  delays  and  setbacks.  A  first 
flight  by  the  test  aircraft,  BF-1,  in  full  STOVL  mode  is  not  likely  to  happen  until  October, 
months  later  than  originally  planned.  Trautman,  however,  said  first  flight  in  STOVL  mode  is 
not  as  important  as  the  test  sorties  that  will  follow. 

“If  JSF  stays  on  track,  I  have  a  lot  of  confidence,  personally,  that  we  can  manage  our  way 
through  any  kind  of  gap  that’s  out  there,”  he  said.^° 

Additional  information  relating  to  the  projected  Navy-Marine  Corps  strike  fighter  shortfall 
appears  in  the  Appendix. 


Issues  for  Congress 


Number  of  F/A-18E/Fs  to  Procure  in  FY2010 

One  issue  for  Congress  concerns  the  number  of  F/A-18E/Fs  to  he  procured  in  FY2010.  Some 
Members  of  Congress  are  interested  in  procuring  18  F/A-18E/Fs  in  FY2010 — the  number 
projected  for  FY2010  under  the  FY2009  budget. 

Proponents  of  procuring  18  F/A-18s  in  FY2010  (or  some  number  greater  than  nine)  could  argue 
that  doing  so  would  start  to  mitigate  the  projected  Navy-Marine  Corps  strike  fighter  shortfall  and 
the  operational  risks  associated  with  it.  Proponents  could  also  argue  that  increasing  the  number  of 
F/A-18E/Fs  procured  in  FY2010  to  something  more  than  nine  could  increase  economies  of  scale 
for  the  FY2010  F/A-18E/F  purchase,  reducing  the  average  procurement  cost  of  each  FY2010 
aircraft. 

Opponents  of  procuring  18  F/A-18s  in  FY2010  (or  some  number  greater  than  nine)  could  argue 
that  in  a  situation  of  limited  defense  funding,  procuring  additional  F/A-18E/Fs  could  require 
reducing  funding  for  one  or  more  other  defense  programs,  which  could  lead  to  operational  risks  in 
other  area.  Opponents  could  argue  that  the  size  of  the  projected  strike  fighter  shortfall  could  be 


Dan  Taylor,  “Trautman:  Only  A  Fraction  of  Hornets  Need  To  Reach  10,000  Hours,”  Inside  the  Navy,  September  7, 
2009.  Material  in  brackets  as  in  original. 
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affected  by  decisions  to  be  made  in  the  Quadrennial  Defense  Review  (QDR)  currently  in 
progress,  and  that  pending  the  completion  of  the  QDR,  it  would  be  premature  to  take  steps  now  to 
mitigate  the  shortfall. 


Whether  to  Approve  a  Third  MYP  Arrangement  for  FY2010-FY2014 

Another  issue  for  Congress  is  whether  to  approve  an  MYP  arrangement  for  procurement  of  F/A- 
18E/Fs  and  EA-18Gs  for  the  period  EY2010-EY2014.  As  mentioned  earlier,  EY2009  is  the  final 
year  of  the  current  MYP  arrangement  for  procuring  P/A-18E/Ps  and  EA-18Gs,  and  the  Navy’s 
proposed  budget  does  not  request  a  new  MYP  arrangement  for  PY2010-PY2014.  Some  observers 
have  suggested  that  a  new  MYP  arrangement  for  PY2010-PY2014  might  involve  procuring  a 
total  of  about  150  P/A-18E/Ps  and  EA-18Gs  over  the  five-year  period,  with  30  or  so  aircraft 
being  procured  each  year.  Such  an  MYP  arrangement  would  not  require  increasing  the  number  of 
P/A-18E/Ps  to  be  procured  in  PY2010  to  something  more  than  nine,  since  a  total  of  31  E/A- 
18E/Fs  and  EA-18Gs  are  requested  for  procurement  in  the  EY2010  budget.  On  the  other  hand, 
such  an  MYP  arrangement  could  be  pursued  even  if  the  number  of  P/A-18E/Ps  and  EA-18Gs 
procured  in  PY2010  were  increased  to  something  higher  than  31. 

Supporters  of  an  MYP  arrangement  for  procuring  P/A-18E/Ps  and  EA-18Gs  in  PY2010-PY2014 
could  argue  that  such  an  arrangement  would  take  a  significant  step  toward  mitigating  the 
projected  strike  fighter  shortfall.  They  could  also  argue  that  using  an  MYP  arrangement  would 
reduce  the  collective  cost  of  the  aircraft  being  procured  by  hundreds  of  millions  of  dollars,  and 
keep  the  P/A-18E/P  production  line  open  long  enough  to  hedge  against  the  risk  of  technical  or 
affordability  problems  in  ramping  up  the  P-35C  production  rate.  The  P/A-18E/P,  proponents 
could  argue,  is  a  very  capable  aircraft,  and  one  that  is  consistent  with  Secretary  of  Defense  Robert 
Gates’  stated  preference  for  procuring  proven  platforms  and  avoiding  new-design  weapon 
systems  with  “exquisite”  capabilities  that  are  unaffordable  in  desired  numbers. 

Opponents  of  an  MYP  arrangement  for  procuring  P/A-18E/Ps  and  EA-18Gs  in  PY2010-PY2014 
could  argue  that  pending  the  completion  of  the  QDR,  which  could  affect  the  projected  size  of  the 
strike  fighter  shortfall,  it  would  be  premature  to  enter  into  an  MYP  arrangement  that  would  lock 
the  Navy  into  procuring  a  certain  number  of  P/A-18E/Ps  for  the  next  five  years.  Opponents  could 
also  argue  that  the  P/A-18E/P,  while  very  capable,  is  not  as  capable  as  the  P-35,  and  that  in  light 
of  potential  future  operational  demands  for  Navy  and  Marine  Corps  forces,  it  would  be  preferable 
to  bring  P/A-18E/P  production  to  an  end  at  the  planned  total  of  506  aircraft,  and  concentrate 
available  resources  in  coming  years  on  procuring  P-35Cs  for  the  Navy  and  P-35Bs  for  the  Marine 
Corps.  They  could  argue  that  it  would  not  be  affordable  to  continue  procuring  two  types  of 
aircraft  that  perform  essentially  the  same  general  role. 


Legislative  Activity  in  2009 


Summary  of  Action  on  FY2010  Aircraft  Quantities  and  MYP 

Table  2  summarizes  congressional  action  on  the  number  of  EA-18Gs  and  P/A-18E/Ps  to  be 
procured  in  PY2010,  and  on  whether  bill  language  is  provided  to  authorize  a  new  multiyear 
procurement  (MYP)  arrangement  for  EA-18Gs  and  P/A-18E/Ps  starting  in  PY2010. 
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Table  2.  Summary  of  Action  on  FY20 1 0  Aircraft  Quantities  and  MYP 
Request  Authorization  Appropriation 


HASC 

SASC 

Conference 

HAC 

SAC 

Number  of 
EA-ISGs 

22 

22 

22 

22 

22 

Number  of 
F/A-IBE/Fs 

9 

9 

18 

18 

I8> 

Bill  language 

no 

yes 

no 

yes 

no 

for  new  MYP 
arrangement? 


Source:  Bill  language  and  committee  reports  on  FY20I0  defense  authorization  and  appropriations  bills. 

a.  Includes  nine  aircraft  funded  in  Title  IX,  the  Overseas  Contingency  Operations  (OCO)  portion  of  FY20I0 
defense  budget. 


FY2010  Defense  Authorization  Bill  (H.R.  2647/S.  1390) 

House 

The  House  Armed  Services  Committee,  in  its  report  (H.Rept.  111-166  of  June  18,  2009)  on  H.R. 
2647,  recommends  approving  the  administration’s  FY2010  procurement  funding  request  for 
procuring  nine  F/A-18E/Fs  in  FY2010,  and  increasing  hy  $108  million  the  administration’s 
FY2010  advance  procurement  funding  request  for  procuring  F/A-18E/Fs  in  future  fiscal  years, 
with  the  additional  $108  million  to  he  used  for  economic  order  quantity  (EOQ)  purchases  of 
items  for  E/A-18E/Es  to  he  procured  under  a  third  multiyear  procurement  (MYP)  arrangement 
(page  57). 

The  committee’s  report  recommends  increasing  hy  $56  million  the  administration’s  EY2010 
procurement  funding  request  for  procuring  22  EA-18Gs  in  EY2010,  with  the  additional  $56 
million  to  be  used  for  aircraft  support  equipment  (page  57). 

Section  124  of  H.R.  2647  would  authorize  a  multiyear  procurement  (MYP)  arrangement  for  F/A- 
18E/FS  and  EA-18Gs  beginning  in  FY2010. 

Section  133  would  require  DOD  to  submit  a  report  to  the  congressional  defense  committees  on 
the  procurement  of  “4.5”-generation  aircraft,  which  the  provision  defines  as  F-15,  F-16,  and  F/A- 
18  aircraft  equipped  with  certain  radar  and  electronic  upgrades. 

Section  1051  expresses  the  sense  of  Congress  that  the  Navy  should  include  not  less  than  10 
carrier  air  wings  (even  if  the  number  of  aircraft  carriers  is  temporarily  reduced),  and  that  these  air 
wings  shall  include,  in  addition  to  any  other  aircraft,  not  less  than  44  strike  fighters. 

The  committee’s  report  states: 

The  budget  request  contained  $2.7  billion  for  procurement  of  22  EA-18G  and  9  F/A-18E/F 
aircraft,  and  $4.5  billion  for  procurement  of  20  E-35B/C  aircraft  for  the  Department  of  the 
Navy.  This  represents  a  reduction  from  the  fiscal  year  2009  program  of  record  of  nine  E/A- 
18E/E  aircraft  and  an  increase  of  two  E-35B/C  aircraft. 
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The  committee  is  concerned  regarding  the  current  and  forecasted  strike-fighter  aircraft 
inventory  of  the  Department  of  the  Navy.  The  committee  understands  that  the  Department  of 
the  Navy  has  a  fiscal  year  2009  strike-fighter  inventory  shortfall  of  1 10  aircraft  and  predicts 
a  fiscal  year  2010  shortfall  of  152  aircraft,  with  a  potential  peak  strike-fighter  shortfall  of  3 12 
aircraft  by  fiscal  year  2018.  The  committee  believes  such  drastic  shortfalls  in  strike  fighter- 
inventory  are  unacceptable. 

The  committee  understands  that  a  variety  of  factors  cause  the  current  and  projected  strike- 
fighter  shortfall.  Those  factors  include  a  fiscal  year  2002  decision  to  reduce  F/A-18A 
through  D  inventory  by  88  aircraft,  a  reduction  in  the  program  of  record  quantity  for  F- 
35B/C  by  409  aircraft,  delays  in  development  of  the  F-35B/C  program,  andF/A  18A  through 
D  aircraft  reaching  forecasted  service  life  sooner  than  expected. 

The  committee  remains  unconvinced  that  naval  strike-fighter  shortfalls  should  be  viewed 
against  the  totality  of  Department  of  Defense  strike-fighter  inventory.  The  capabilities  of  the 
naval  strike-fighter  force  are  inherent  in  the  capability  of  the  aircraft  carrier  as  a  strike 
platform  and,  as  such,  force  structure  requirements  for  naval  aviation  must  be  viewed  as 
those  required  to  support  sufficient  carrier  air  wings  (CVW)  to  match  the  number  of 
statutorily  mandated  aircraft  carriers. 

The  committee  supports  procurement  of  additional  F/A-1 8E/F  aircraft  to  mitigate  the  naval 
strike-fighter  inventory  shortfall  and  believes  that  procurement  of  additional  F/A-1 8E/F 
aircraft  through  a  multi-year  procurement  contract  is  more  cost  effective  and  prudent  than 
procuring  new  aircraft  through  an  annual  contract  or  applying  $25.6  million  of  additional 
fiscal  resources  per  aircraft  to  extend  the  service  life  of  the  E/A-18A  through  D  fleet. 
Therefore,  the  committee  includes  a  provision  in  title  1  of  this  Act  that  would  authorize  the 
Secretary  of  the  Navy  to  enter  into  a  multi-year  procurement  contract  for  the  purchase  of 
additional  E/A-18E/E  and  EA-18G  aircraft  and  also  includes  a  provision  in  title  X  [Section 
105 1]  of  this  Act  that  expresses  a  sense  of  Congress  that  the  Department  of  the  Navy  should 
maintain  no  less  than  ten  carrier  air  wings  with  no  less  than  44  strike-fighters  each. 
Additionally,  the  committee  directs  the  Director  of  the  Congressional  Budget  Office  to 
submit  a  report  to  the  congressional  defense  committees  by  Eebruary  2,  2010,  that  evaluates 
the  operational  effectiveness  and  costs  of  extending  and  modernizing  the  service-life  of  E/A- 
18A  through  D  aircraft  to  10,000  flight  hours  versus  procuring,  either  through  an  annual  or 
multi-year  procurement  contract,  additional  E/A- 1 8E/E  aircraft  beyond  the  current  program 
of  record. 

The  committee  recommends  an  increase  of  $108.0  million  for  advanced  procurement  of 
economic  order  quantity  items  in  order  to  achieve  the  benefits  associated  with  a  multi-year 
procurement  contract  and  also  recommends  an  increase  of  $56.0  million  for  support  items 
associated  with  the  EA-18G  aircraft.  Lastly,  the  committee  fully  expects  the  Secretary  of  the 
Navy  to  promptly  negotiate  and  enter  into  a  multi-year  procurement  contract  for  additional 
E/A-18E/E  and  EA-18G  aircraft  to  mitigate  the  naval  strike-fighter  shortfall.  (Pages  61-62) 

The  committee’s  report  summarizes  sections  124,  133,  and  1051  on  pages  124,  125,  and  393, 
respectively. 

Senate 

Division  D  of  S.  1390  as  reported  by  the  Senate  Armed  Services  Committee  contains  the  detailed 
line-item  funding  tables  that  in  past  years  have  been  included  in  the  committee’s  report  on  the 
defense  authorization  bill.  Division  D  recommends  increasing  by  $560  million  the 
administration’s  FY2010  procurement  funding  request  for  the  F/A-1 8E/F  program,  so  as  to 
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support  the  procurement  in  FY2010  of  18  F/A-18E/Fs — nine  more  than  the  administration 
requested — and  recommends  approving  the  administration’s  FY2010  advance  procurement 
funding  request  for  the  F/A-18E/F  program  (page  613  of  the  printed  hill). 

Division  D  recommends  approving  the  administration’s  EY2010  procurement  and  advance 
procurement  funding  requests  for  the  EA-18G  program  (page  613). 

The  committee’s  report  (S.Rept.  111-35  of  July  2,  2009)  on  S.  1390  states: 

The  budget  request  included  $1,009.5  million  to  purchase  nine  F/A-18E/F  aircraft.  This  is 
nine  fewer  aircraft  than  the  Navy  had  planned  to  buy  in  fiscal  year  2010  in  the  fiscal  year 
2009  future-years  defense  program. 

The  committee  has  expressed  concern  that  the  Navy  is  facing  a  sizeable  gap  in  aircraft 
inventory  as  older  F/A- 1 8  A-D  Hornets  retire  before  the  aircraft  carrier  variant  (F-35C)  of  the 
Joint  Strike  Fighter  (JSF)  is  available.  The  committee  raised  this  issue  in  the  committee 
reports  accompanying  S.  1547  (S.Rept.  1 10-77)  of  the  National  Defense  Authorization  Act 
for  Fiscal  Year  2008  and  accompanying  S.  3001  (S.Rept.  1 10-335)  of  the  National  Defense 
Authorization  Act  for  Fiscal  Year  2009.  The  committee  is  disappointed  that  the  Navy  has 
failed  to  provide  the  report  comparing  single  versus  multiyear  procurement  costs  mandated 
by  the  second  of  those  committee  reports. 

Fast  year,  the  committee  received  testimony  from  the  Navy  of  a  projected  shortfall  in  Navy 
tactical  aviation.  The  Navy  indicated  that,  under  assumptions  current  at  that  time,  it  would 
experience  a  shortfall  of  69  tactical  aircraft  in  the  year  2017,  a  number  that  swells  to  125 
when  requirements  of  the  United  States  Marine  Corps  are  included.  The  committee  believes 
that  the  Navy’s  projection  of  this  shortfall  was,  however,  based  on  a  series  of  questionable 
assumptions. 

This  year,  the  Chief  of  Naval  Operations  said  that  the  projected  gap  may  be  as  high  as  250 
aircraft  total  for  the  Department  of  the  Navy.  The  committee  believes  that  the  Navy  has 
failed  to  present  a  budget  in  fiscal  year  2010  that  takes  effective  action  to  deal  with  this 
substantially  increased  projected  shortfall  in  the  Department  of  the  Navy’s  tactical  air  fleet 
and  is  concerned  about  the  potential  risk  such  a  shortfall  could  pose  to  national  security.  The 
committee  also  notes  that  this  shortfall  figure  is  still  predicated  on  an  initial  operation 
capability  of  the  F-35C  in  2015  but  that  achieving  this  is  considered  optimistic  by  many 
observers.  The  Navy’s  delay  in  taking  action  causes  concern  that  it:  (1)  is  continuing  to 
accept  the  substantial  security  risks  associated  with  the  projected  shortfall;  (2)  remains 
overly  reliant  on  a  potentially  costly  service  life  extension  program  (SFFP)  for  legacy  F/A- 
18s  as  a  means  to  mitigate  the  gap  until  the  Joint  Strike  Fighter  achieves  full  operational 
capability;  and  (3)  is  not  adequately  considering  realistic,  fiscally  responsible  long-range 
procurement  plans  to  address  the  carrier  strike  aircraft  shortfall,  such  as  a  multiyear 
procurement  of  F/A-18F/F  aircraft  as  opposed  to  a  series  of  single  year  purchases. 

The  committee  is  concerned  that,  in  response  to  possible  further  delays,  expanding  costs  and 
technological  immaturity  with  the  JSF,  the  Navy  appears  increasingly  reliant  on  its  proposal 
to  extend  the  life  of  select  legacy  F/A- 1 8’ s  from  8,600  to  1 0,000  flight  hours  through  a  SFFP 
currently  estimated  to  cost  on  average  $26.0  million  per  plane.  This  life  extension  would  be 
in  addition  to  the  2,600-hour  service  life  extension  that  the  Navy  already  plans  for  most 
legacy  F/A- 18s.  By  the  Navy’s  own  testimony,  it  is  unclear  how  many  of  the  planes  are 
capable  of  reaching  10,000  flight  hours  even  with  a  SFFP.  The  committee  is  concerned  that 
the  cost  uncertainties  of  a  SFFP  achieving  an  additional  1 ,400  flight  hours  make  such  a  plan 
risky.  In  any  case,  the  committee  believes  such  SFFP  may  be  inefficient  when  compared 
with  the  benefits  of  procuring  new  F/A-18F/F’s,  which  might  cost  less  than  $50.0  million 
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each  in  2009  constant  dollars  under  a  multiyear  procurement  acquisition  strategy. 
Normalizing  costs  for  the  expected  return  in  additional  service  life,  a  SLEP  to  achieve  the 
additional  1,400  hours  would  cost  approximately  $18,571  per  flight  hour  gained,  versus 
$8,333  per  flight  hour  provided  by  a  new  F/A-18E/F  (at  a  6,000  flight  hour  life,  the  cost  per 
flight  hour  of  a  new  F/A-18E/F  would  fall  even  further  to  $5,814  if  those  planes  are  similarly 
extended  to  8,600  flight  hours  as  have  legacy  F/A- 1 8s).  In  light  of  such  costs,  the  committee 
believes  the  Navy  must  more  carefully  evaluate  costs  and  benefits  of  new  F/A-18E/F 
procurements,  compared  to  investing  in  a  SEEP  of  legacy  aircraft. 

The  committee  further  notes  that  new  F/A-18E/F  models  come  equipped  with  improved 
technological  capabilities  over  the  legacy  F/A-18’s,  including  active  electronically  scanned 
array  radar,  modernized  avionics,  advanced  aerial  refueling  system  capability,  and  added 
weapon  hard  points,  among  other  features  that  would  not  be  part  of  a  SLEP  upgrade  package 
for  the  older  aircraft.  These  factors  would  tend  to  increase  the  benefit  of  purchasing  new 
F/A-18E/Fs  compared  to  conducting  a  SLEP  on  legacy  aircraft.  The  Navy  projects  that  the 
F/A- 1 8E/F  will  remain  in  the  fleet  until  at  least  2040,  and  should  be  able  to  use  most  or  all  of 
the  full  service  life  of  any  newly  purchased  aircraft. 

The  committee  understands  that  the  Department  of  Defense  intends  to  review  the  whole 
issue  of  tactical  aircraft  forces  in  the  pending  Quadrennial  Defense  Review.  The  committee 
expects  the  Department  to  conduct  and  submit  the  analysis  of  multiyear  procurement  for  the 
F/A- 18  as  directed  in  the  committee  report  last  year  to  include  cost  differentials  between 
single  year  and  multiyear  procurement  strategies  and  tradeoffs  between  a  SLEP  and  new 
procurements  of  the  F/A-18E/F.  The  Department  should  include  such  information  derived 
from  that  analysis  in  deciding  how  to  implement  the  results  on  the  ongoing  Quadrennial 
Defense  Review  regarding  tactical  aviation. 

The  committee  expects  that  the  Department’ s  tactical  aviation  procurement  strategies  will  be 
informed  by  the  Quadrennial  Defense  Review.  In  light  of  the  significant  increase  in  the 
strike-fighter  shortfall  testified  to  before  the  committee  this  year,  additional  actions  to 
address  that  shortfall  cannot  be  delayed  too  long.  The  committee  emphasizes,  as  it  did  last 
year,  that  if  purchasing  new  F/A-18E/F  aircraft  proves  to  be  the  preferred  method  of 
resolving  the  shortfall,  not  acquiring  those  aircraft  under  a  multiyear  contract  could  lead  to 
the  loss  of  “substantial  savings”  to  the  government — subject  to  the  outcome  of  required 
independent  cost  estimates.  The  committee  notes  that  a  request  for  a  multiyear  procurement 
must  fully  comply  with  the  requirements  of  section  2306b  of  title  10,  United  States  Code,  as 
amended  by  section  811  of  the  National  Defense  Authorization  Act  for  Fiscal  Year  2008 
(Public  Law  110-181). 

In  the  interim,  the  committee  fails  to  see  the  wisdom  in  cutting  planned  F/A-18E/F 
procurement  with  potential  shortfalls  this  large.  Therefore,  the  committee  recommends  an 
increase  of  $560.0  million  to  buy  18  F/A-18E/F  aircraft  in  fiscal  year  2010  as  originally 
planned.  (Pages  20-22) 


Conference 

The  conference  report  (H.Rept.  111-288  of  October  7,  2009)  on  the  FY2010  defense  authorization 
bill  (H.R.  2647)  authorizes  increasing  by  $512.3  million  the  administration’s  FY2010 
procurement  funding  request  for  the  F/A- 1 8E/F  program,  so  as  to  support  the  procurement  in 
FY2010  of  18  F/A-18E/Fs — 9  more  than  the  administration  requested — and  recommends 
increasing  by  $108  million  the  administration’s  EY2010  advance  procurement  funding  request  for 
procuring  F/A-18E/Es  in  future  fiscal  years,  with  the  additional  $108.0  million  to  be  used  for 
economic  order  quantity  (EOQ)  purchases  for  a  new  MYP  arrangement.  (Page  933) 
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Section  128  of  the  bill  provides  conditional  authority  for  entering  into  an  MYP  arrangement  for 
procuring  F/A-18E/Fs  and  EA-18Gs.  Section  131  requires  a  report  on  the  procurement  of  “4.5 
generation”  fighters,  including  E/A- 18s  that  are  equipped  with  certain  features. 

Section  128  states: 

SEC.  128.  CONDITIONAL  MULTIYEAR  PROCUREMENT  AUTHORITY  EOR  E/A- 
18E,  E/A-18E,  OR  EA-18G  AIRCRAET. 

(a)  AUTHORITY  EOR  MULTIYEAR  PROCUREMENT.— 

(1)  IN  GENERAL. — Subject  to  section  2306b  of  title  10,  United  States  Code,  the  Secretary 
of  the  Navy  may  enter  into  a  multiyear  contract  for  the  procurement  of  E/A-18E,  E/A-18E, 
or  EA-18G  aircraft. 

(2)  SUBMISSION  OE  WRITTEN  CERTIEICATION  BY  SECRETARY  OE  DEEENSE.— 

Eor  purposes  of  paragraph  (1),  the  term  ‘  ‘March  1  of  the  year  in  which  the  Secretary  requests 
legislative  authority  to  enter  into  such  contract’  ’  in  section  2306b(i)(l)  of  such  title  shall  be 
deemed  to  be  a  reference  to  March  1,  2010. 

(b)  CONTRACT  REQUIREMENT. — A  multiyear  contract  entered  into  under  subsection  (a) 
shall  provide  that  any  obligation  of  the  United  States  to  make  a  payment  under  the  contract  is 
subject  to  the  availability  of  appropriations  for  that  purpose. 

(c)  REPORT  OP  PINDINGS. — In  addition  to  any  reports  or  certifications  required  by 
section  2306b  of  title  10,  United  States  Code,  not  later  than  March  1,  2010,  the  Secretary  of 
Defense  shall  submit  to  the  congressional  defense  committees  a  report  on  how  the  findings 
and  conclusions  of  the  quadrennial  defense  review  under  section  1 1 8  of  such  title  and  the  30- 
year  aviation  plan  under  section  23 1  a  of  such  title  have  informed  the  acquisition  strategy  of 
the  Secretary  with  regard  to  the  P/A-18E,  P/A-18P,  and  EA-18G  aircraft  programs  of 
record. 

(d)  SUNSET.— 

(1)  TERMINATION  DATE. — Except  as  provided  in  paragraph  (2),  the  authority  to  enter 
into  a  multiyear  contract  under  subsection  (a)  shall  terminate  on  May  1,  2010. 

(2)  EXTENSION. — The  Secretary  of  the  Navy  may  enter  into  a  multiyear  contract  under 
subsection  (a)  until  September  30,  2010,  if  the  Secretary  notifies  the  congressional  defense 
committees  in  writing — 

(A)  that  the  administrative  processes  or  other  contracting  activities  necessary  for  executing 
this  authority  cannot  be  completed  before  May  1,  2010;  and 

(B)  of  the  date,  on  or  before  September  30,  2010,  on  which  the  Secretary  plans  to  enter  into 
such  multiyear  contract. 

Regarding  Section  128,  the  conference  report  states: 

Conditional  multiyear  procurement  authority  for  F/A-18E,  F/A-18F,  or  EA-18G  aircraft 
(sec.  128) 

The  House  bill  contained  a  provision  (sec.  124)  that  would  authorize  the  Secretary  of  the 
Navy  to  buy  P/A-18E/P  or  EA-18G  aircraft  under  a  multiyear  contract. 
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The  Senate  amendment  contained  no  similar  provision. 

The  Senate  recedes  with  an  amendment  that  would,  notwithstanding  only  that  element  within 
section  2306b(i)(l)  of  title  10,  United  States  Code,  that  requires  [sic:  require,  with  no 
preceding  “that”]  the  Secretary  of  Defense  to  provide  required  certifications  (in  this  case)  by 
March  1,  2009,  and  authorize  the  Secretary  of  the  Navy  to  buy  F/A-18E/F  or  EA-18G 
aircraft  under  a  multiyear  contract,  but  only  if  that  multiyear  contract  otherwise  fully 
complies  with  the  requirements  of  section  2306b  of  title  10,  United  States  Code.  In  addition, 
the  amendment  would  require  by  March  1 ,  20 1 0,  that  the  Secretary  of  the  Defense  submit  to 
the  congressional  defense  committees  a  report  on  how  the  findings  and  conclusions  of  the 
Quadrennial  Defense  Review  and  30-year  aviation  procurement  plan  have  informed  the 
Department’s  acquisition  strategy  with  regard  to  the  E/A-18E/E  and  EA-18G  aircraft 
programs-of-record. 

The  conferees  note  that  the  authority  granted  under  this  provision  would  expire  on  May  1, 
2010,  unless  the  Secretary  of  the  Navy  provides  Congress  written  notification  that  the 
Department  intends  to  execute  the  authority  provided  by  this  provision,  but  that 
administrative  processes  or  other  contracting  activities  necessary  for  execution  of  this 
authority  cannot  be  completed  by  May  1,  2010.  The  provision  would  require  that  any  such 
notification:  (1)  include  a  date  certain  for  execution  of  the  authority;  and  (2)  specify  a  date 
no  later  than  September  30,  2010,  for  such  completion. 

With  this  provision,  the  conferees  convey  general  support  for  the  Department’s  current  plans 
to  ensure  that  it  meets  the  Navy’ s  forward  presence  and  operational  requirements,  while  the 
F-35B  and  F-35C  are  being  developed  and  ultimately  fielded.  However,  this  provision  is 
also  intended  to  reflect  the  conferees  continuing  concerns  that,  in  light  of  the  continuing 
increase  in  the  strike-fighter  shortfall,  definitive  actions  that  mitigate  the  stated  shortfall 
cannot  be  delayed  for  too  much  longer.  Should  the  Quadrennial  Defense  Review  and  the  30- 
year  aviation  procurement  plan  warrant  a  change  in  the  programs-of-record  for  either  the 
F/A-18E/F  or  EA-18G,  the  conferees  expect  that  the  Department  of  the  Defense  will  give 
full  and  fair  consideration  to  buying  additional  F/A-18E/F  or  EA-18G  aircraft  under  a 
multiyear  contract. 

On  August  17,  2009,  the  Under  Secretary  of  Defense  for  Acquisition,  Technology,  and 
Logistics  provided  the  congressional  defense  committees  with  a  report,  required  by  section 
123  of  the  Duncan  Hunter  National  Defense  Authorization  Act  for  Fiscal  Year  2009  (Public 
Law  110-417),  detailing  a  cost  and  benefit  comparison  between  an  annual  and  multiyear 
F/A-18E/F  and  EA-18G  aircraft  procurement  through  fiscal  year  2015.  In  that  report,  the 
Under  Secretary,  using  the  current  pricing  agreement  data  provided  by  the  contractor, 
estimated  that  the  savings  that  the  Navy  could  expect  to  achieve,  procuring  the  remaining 
program  of  record  89  F/A-18E/F  and  EA-18G  aircraft,  equated  to  6.48  percent,  or  $315.0 
million.  The  conferees  expect  that,  should  the  Navy  exercise  the  authority  granted  under  this 
provision,  the  contractors  and  suppliers  would  respond  to  any  solicitation  with  aggressive 
pricing  proposals  that  would  allow  the  Navy  to  achieve  greater  savings. 

In  view  of  the  lateness  with  which  the  Department  submitted  the  fiscal  year  2010  budget  to 
Congress,  the  conferees  agree  to  grant  this  narrow  exception  to  the  requirements  of  section 
2306b,  title  10,  United  States  Code,  as  amended  in  the  National  Defense  Authorization  Act 
for  Fiscal  Year  2008  (Public  Law  110-181).  However,  the  conferees  fully  expect  the 
Department  to  address  with  due  diligence  and  spirit  of  intent,  items  of  interest  addressed  by 
conferees  in  section  8 1 1  of  the  statement  of  managers  (H.  Rept .  1 1 0^77)  accompanying  that 
Act.  Finally,  the  conferees  expect  that  all  subsequent  multiyear  procurement  authority 
requests  from  the  Department  of  Defense  will  be  fully  compliant  with  the  requirements  set 
forth  in  section  2306b,  title  10,  United  States  Code.  (Pages  680-682) 
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Section  131  states: 

SEC.  131.  REPORT  ON  THE  PROCUREMENT  OE  4.5  GENERATION  TIGHTER 
AIRCRAET. 

(a)  IN  GENERAL. — Not  later  than  90  days  after  the  date  of  the  enactment  of  this  Act,  the 
Secretary  of  Defense  shall  submit  to  the  congressional  defense  committees  a  report  on  the 
procurement  of  4.5  generation  fighter  aircraft.  The  report  shall  include  the  following: 

(1)  The  number  of  4.5  generation  fighter  aircraft  needed  to  be  procured  during  fiscal  years 
2011  through  2025  to  fulfill  the  requirement  of  the  Air  Eorce  to  maintain  not  less  than  2,200 
tactical  fighter  aircraft. 

(2)  The  estimated  procurement  costs  for  those  aircraft  if  procured  through  annual 
procurement  contracts. 

(3)  The  estimated  procurement  costs  for  those  aircraft  if  procured  through  multiyear 
procurement  contracts. 

(4)  The  estimated  savings  that  could  be  derived  from  the  procurement  of  those  aircraft 
through  a  multiyear  procurement  contract,  and  whether  the  Secretary  determines  the  amount 
of  those  savings  to  be  substantial. 

(5)  A  discussion  comparing  the  costs  and  benefits  of  obtaining  those  aircraft  through  annual 
procurement  contracts  with  the  costs  and  benefits  of  obtaining  those  aircraft  through  a 
multiyear  procurement  contract. 

(6)  A  discussion  regarding  the  availability  and  feasibility  of  procuring  E-35  aircraft  to 
proportionally  and  concurrently  re  capitalize  the  Air  National  Guard  during  fiscal  years  2015 
through  fiscal  year  2025. 

(b)  4.5  GENERATION  TIGHTER  AIRCRAET  DEEINED.— In  this  section,  the  term  ‘  ‘4.5 
generation  fighter  aircraft’  ’  means  current  fighter  aircraft,  including  the  E-15,  E-16,  and  E- 
18,  that — 

(1)  have  advanced  capabilities,  including — 

(A)  AESA  radar; 

(B)  high  capacity  data-link;  and 

(C)  enhanced  avionics;  and 

(2)  have  the  ability  to  deploy  current  and  reasonably  foreseeable  advanced  armaments. 

Regarding  Section  131,  the  conference  report  states 

The  conferees  agree  that  the  investment  strategy  that  the  Department  of  the  Air  Eorce  intends 
to  help  the  Department  of  Defense  transition  from,  the  capability  provided  by  the  current 
tactical  fighter  force  to  a  smaller  but  more  flexible,  lethal  and  capable  strike  fighter  force, 
will  be  challenging.  As  the  Air  Eorce  implements  that  strategy  but  where  circumstances 
warrant,  the  conferees  expect  the  Air  Eorce  will  analyze  the  viability  of  procuring  additional 
4.5  generation  fighter  aircraft  under  a  multiyear  contract  and,  where  those  conditions 
required  to  be  present  under  Section  2306b  of  title  10,  United  States  Code,  as  amended. 
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exist,  submit  a  multiyear  procurement  proposal  to  Congress,  accompanied  with  certifications 
required  under  Section  2306b  of  title  10,  United  States  Code,  as  amended. 

With  this  provision,  the  conferees  merely  intend  for  the  Air  Force  to  conduct,  and  provide 
the  congressional  defense  committees  with,  the  analysis  necessary  to  support,  where 
warranted,  a  multiyear  purchase  of  additional  4.5  generation  fighter  aircraft,  specifically 
defined  under  this  provision  to  capture  the  F-15,  F-16,  and  F-18  that  have  advanced  radar, 
data-link  and  avionics  capabilities  and  the  capability  to  deploy  advanced  armaments.  The 
conferees  do  not  intend  that  this  provision  will  modify  in  any  way  the  requirements  of 
Section  2306b  of  title  10,  United  States  Code,  as  amended,  by  section  81 1  of  the  National 
Defense  Authorization  Act  for  Fiscal  Year  2008  (Public  Law  1 10-181),  and  the  statement  of 
managers  accompanying  those  amendments  (H.  Rept.  1 10-477).  (Page  682) 


FY2010  Defense  Appropriations  Bill  (H.R.  3326) 

House 

The  House  Appropriations  Committee,  in  its  report  (H.Rept.  111-230  of  July  24,  2009)  on  H.R. 
3326,  recommends  increasing  by  $495  million  the  administration’s  FY2010  procurement  funding 
request  for  the  F/A-18E/F  program,  so  as  to  support  the  procurement  in  FY2010  of  18  F/A- 
18E/Fs — nine  more  than  the  administration  requested — and  recommends  and  increasing  by  $108 
million  the  administration’s  EY2010  advance  procurement  funding  request  for  procuring  E/A- 
18E/Es  in  future  fiscal  years,  with  the  additional  $108  million  to  be  used  for  economic  order 
quantity  (EOQ)  purchases  and  a  cost-reduction  initiative  for  a  multiyear  procurement  (MYP) 
arrangement  (page  148  and  page  151,  lines  4  and  5). 

The  committee’s  report  recommends  approving  the  administration’s  EY2010  procurement  and 
advance  procurement  funding  requests  for  the  EA-18G  program  (page  148). 

Section  8010  of  the  bill  would  authorize  an  MYP  arrangement  for  “P-18  aircraft  variants.” 

The  committee’s  report  states: 


STRIKE  FIGHTER  SHORTEALL 

Sustained,  continued  operations  in  overseas  contingencies  have  resulted  in  the  Department  of 
the  Navy’s  tactical  aircraft  fleet  (primarily  the  E-18  variant  aircraft)  being  flown  at  an 
extremely  high  operational  tempo.  This  has  caused  the  aircraft  to  age  at  a  faster  rate  than  the 
Navy  had  planned  when  determining  the  introduction  of  the  follow  on  aircraft,  the  E-35 
Lightning  11  Joint  Strike  Tighter.  The  net  result  of  these  sustained  operations  is  that  the  Navy 
is  forecasting  critical  shortfalls  in  its  strike  fighter  inventory.  Delays  in  the  introduction  of 
the  E-35  from  the  original  forecast  have  exacerbated  this  shortfall.  Last  year,  the  Department 
of  the  Navy  predicted  that  the  shortfall  would  peak  at  125  aircraft  in  fiscal  year  2017. 
Although  the  Department  of  the  Navy  has  not  provided  an  updated  shortfall  prediction  with 
the  submission  of  this  year’s  budget,  the  Committee  understands  it  is  now  over  200  aircraft. 
This  is  due  to  the  fact  that  a  key  assumption  in  last  year’ s  prediction,  the  life  extension  of  the 
older  variant  E-18  aircraft,  is  proving  to  be  more  problematic  than  anticipated.  Additionally, 
the  Navy  has  reduced  the  number  of  E-18  aircraft  being  purchased  in  fiscal  year  2010  from 
what  was  predicted  last  year.  This  reduction  is  confusing,  since  it  moves  the  tactical  aircraft 
inventory  in  the  exact  opposite  direction  one  would  expect  when  faced  with  a  shortage  of 
aircraft. 
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Fortunately  for  the  Navy,  the  production  line  for  the  F/A-18E/F  variant  aircraft  is  still  open 
and  producing  aircraft.  For  the  last  ten  years  this  program  has  produced  cost  effective  aircraft 
under  the  umbrella  of  a  multi-year  procurement  strategy,  however  the  fiscal  year  2010 
aircraft  are  being  purchased  as  a  standalone,  annually  priced  procurement.  The  unit  price 
difference  between  an  annual  procurement  and  a  multi-year  procurement  is  substantial.  Since 
the  F-35  will  not  begin  to  deliver  in  significant  quantities  for  several  years,  the  Committee 
believes  the  Navy  is  letting  a  golden  opportunity  slip  away  by  not  entering  into  another 
multi-year  procurement  for  F/A-18E/F  aircraft.  In  addition  to  mitigating  the  strike  fighter 
shortfall,  the  Navy  would  achieve  significant  savings  by  purchasing  aircraft  under  a  multi¬ 
year  procurement.  Therefore,  the  recommendation  provides  $  1 08,000,000  above  the  request 
for  the  procurement  of  long  lead  equipment  in  an  economic  order  quantity  and  cost  reduction 
initiatives  for  a  five  year,  150  aircraft  multi-year  procurement  for  the  E/A-18E/E  and  EA- 
1 8G  programs.  Additionally,  in  an  attempt  to  further  mitigate  the  strike  fighter  shortfall,  the 
recommendation  provides  $495,000,000  for  the  procurement  of  an  additional  nine  E/A- 
18E/E  Aircraft.  (Page  153) 


Senate 

The  Senate  Appropriations  Committee,  in  its  report  (S.Rept.  111-74  of  September  10,  2009)  on 
H.R.  3326,  recommends  funding  for  the  procurement  of  18  F/A-18E/Fs  in  FY2010.  The  report 
recommends  this  funding  in  two  locations:  On  page  101,  the  report  recommends  approving  the 
Administration’s  request  for  funding  for  procurement  of  nine  F/A-18E/Fs  in  DOD’s  “base” 
budget  (i.e.,  the  “regular”  part  of  the  defense  budget).  On  page  257,  the  report  recommends  an 
additional  $512.3  million  in  funding  for  the  procurement  of  nine  more  F/A-18E/Es  in  the 
Overseas  Contingency  Operations  (OCO)  part  of  the  defense  budget  (i.e.,  the  wartime  operations 
part  of  the  budget). 

The  committee’s  report  recommends  approving  the  administration’s  EY2010  procurement  and 
advance  procurement  funding  requests  for  the  EA-18G  program  (page  101). 

The  report  states: 

F/A-18  Super  Hornet. — The  Committee  is  concerned  about  the  shortfall  in  the  Navy’s 
strikefighter  inventory  created  by  the  aging  of  the  older  F/A-18  models  and  the  fact  that  the 
F-35  Joint  Strike  Fighter  program  will  not  start  delivering  carrier  aircraft  in  significant 
numbers  for  several  years.  The  shortfall  is  currently  estimated  to  be  at  least  129  aircraft;  it 
could  be  well  above  that  level  if  it  extending  the  life  of  the  F/A-18  out  to  10,000  hours  is 
cost  prohibitive.  To  ensure  that  Navy  has  sufficient  aircraft  for  the  fleet,  the  Committee 
provides  an  increase  of  $512,280,000  to  procure  an  additional  nine  9  F/A-18s  in  fiscal  year 
2010.  The  Committee  again  encourages  the  Navy  to  pursue  a  multi-year  procurement 
contract  for  these  aircraft.  (Page  257) 


FY2009  Supplemental  Appropriations  Act  (H.R.  2346/RL.  111-32) 

House 

The  House  Appropriations  Committee,  in  its  report  (H.Rept.  111-105  of  May  12,  2009)  on  H.R. 
2346,  the  FY2009  supplemental  appropriations  bill,  stated: 
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F-18  AIRCRAFT 

The  Committee  believes  the  Department  of  Defense  and  the  Congress  must  seriously  come 
to  grips  with  the  looming  shortfall  in  Navy  tactical  aircraft.  Last  year,  the  fiscal  year  2009 
defense  appropriations  conference  report  noted  the  Navy  faced  a  growing  strike  fighter 
shortfall  due  to  the  aging  of  the  tactical  aircraft  fleet  and  the  fact  that  the  F-35  Joint  Strike 
Fighter  program  will  not  begin  to  deliver  carrier  aircraft  in  significant  quantities  for  years  to 
come.  At  that  time  the  Navy  identified  a  shortfall  of  approximately  69  aircraft.  Thus,  the 
conference  report  encouraged  the  Navy  to  budget  for  a  third  multi-year  procurement  of  F-18 
aircraft  beginning  in  fiscal  year  2010. 

More  recent  analysis  has  identified  a  Department  of  the  Navy  strike  fighter  shortfall  in 
excess  of  200  aircraft.  Unfortunately  the  Navy  plans  to  fund  the  procurement  of  only  nine  F- 
18  aircraft  in  fiscal  year  2010,  with  no  indication  given  as  to  its  outyear  plans.  The 
Committee  believes  that  the  most  cost-effective  approach  to  address  the  Navy’s  tactical 
fighter  shortfall  is  to  purchase  additional  F-18  aircraft  under  a  multi-year  procurement 
program.  Moreover,  the  Committee  is  concerned  by  the  Department’ s  apparent  lack  of  a  plan 
for  maintaining  a  sufficiently  robust  domestic  strike  fighter  industrial  base  in  the  near  term. 
Accordingly,  the  Committee  encourages  the  Department  of  Defense  to  continue  to  explore 
initiating  an  F-18  aircraft  multi-year  program  as  soon  as  possible  to  mitigate  the  strike 
fighter  shortfall.  (Page  25) 


Senate 

The  Senate  Appropriations  Committee,  in  its  report  (S.Rept.  111-20  of  May  14,  2009)  on  S.  1054, 
an  FY2009  supplemental  appropriations  bill,  stated: 

F/A-18  Super  Hornet. — The  Committee  remains  concerned  about  a  shortfall  in  the  Navy’s 
strike  fighter  inventory  created  by  the  aging  of  the  older  F/A-18  models  and  the  fact  that  the 
F-35  Joint  Strike  Fighter  program  will  not  start  delivering  carrier  aircraft  in  significant 
numbers  for  several  years.  Last  year  at  this  time,  the  estimated  shortfall  was  69  aircraft. 

Today,  it  appears  that  the  shortfall  will  be  at  least  129  aircraft;  it  could  be  well  above  that 
level.  The  change  is  due  to  uncertainty  about  instituting  an  inspection  regimen  to  extend  the 
life  of  the  F/A-18  out  to  10,000  hours.  To  ensure  that  the  Navy  has  sufficient  aircraft  for  the 
fleet,  the  Committee  requests  the  Department  of  Defense  to  consider  submitting  a  budget 
amendment  to  fund  a  third  multi-year  procurement  of  F/A-1 8s  beginning  in  fiscal  year  2010. 

(Pages  39-40) 


Conference 

The  conference  report  (H.Rept.  111-151  of  June  12,  2009)  on  H.R.  2346/P.L.  111-32  of  June  24, 
2009,  did  not  include  report  language  commenting  directly  on  the  F/A-1 8E/F  program. 
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Appendix.  May  19,  2009,  Hearing  on  Naval  Aviation 
Programs 

This  appendix  presents  material  relating  to  the  Navy-Marine  Corps  strike  fighter  shortfall  and 
F/A-18E/F  procurement  from  a  May  19,  2009,  hearing  on  naval  aviation  programs  before  the 
Seapower  and  Expeditionary  Eorces  suhcommittee  of  the  House  Armed  Services  Committee. 

Excerpts  from  Chairman's  Opening  Statement 

The  chairman  of  the  suhcommittee.  Representative  Gene  Taylor,  stated  the  following  in  his 
opening  statement  for  the  hearing: 

I’d  like  to  outline  the  program  and  policy  issues  that,  at  a  minimum,  I  would  like  our 
witnesses  to  address. 

First,  the  primary  policy  issue  I  would  like  to  address  is  that  of  the  strike  fighter  inventory 
for  the  Navy  and  Marine  Corps.  Over  the  last  three  years,  all  four  congressional  defense 
committees  have  had  a  steady  stream  of  Navy  and  Marine  Corps  witnesses  testify  before 
them  about  an  impending  strike-fighter  shortfall.  This  shortfall  is  predicted  to  peak  in  the 
middle  of  the  next  decade. 

Right  now,  current  analysis  puts  that  peak  at  243  aircraft  in  fiscal  year  2018,  but  if  you 
account  for  the  accepted  risk  that  each  service  has  informed  Congress  that  they  are  currently 
incurring,  the  peak  shortage  of  aircraft  climbs  to  312  in  that  same  year.  What  is  more 
troubling  is  that  it  appears  there  is  a  disconnect  between  the  Office  of  the  Secretary  of 
Defense  (OSD)  and  the  Department  of  the  Navy. 

Officials  from  OSD  have  recently  briefed  this  committee  that  there  is  no  strike  fighter 
shortfall  but  that  the  totality  of  the  strike  fighter  inventory  is  a  matter  for  analysis  in  the 
Quadrennial  Defense  Review  (QDR).  In  other  words,  OSD  has  already  predetermined  the 
answer  and  now  they’ll  use  the  QDR  to  build  the  equation. 

I  request  that  the  witnesses  explain  today  what  the  position  of  the  Department  of  the  Navy  is 
regarding  the  strike  fighter  shortfall  and  if  they  are  aware  of  any  new  analysis  by  the  Joint 
Staff  or  OSD  which  would  contradict  what  is  apparently  simple  arithmetic.  Because,  the  last 
time  I  checked,  an  aircraft  carrier  is  only  worth  its  weight  in  gold  if  it  has  an  embarked  air 
wing.  Otherwise,  90,000  tons  of  American  sovereignty  becomes  90,000  tons  of  American 
helicopter  transportation.^* 

Excerpt  from  Ranking  Member's  Opening  Statement 

The  ranking  memher  of  the  suhcommittee.  Representative  Todd  Akin,  stated  the  following  in  his 
opening  statement  for  the  hearing: 

Unfortunately,  our  Navy  faces  a  significant  strike  fighter  shortfall  in  the  near  future,  and 
what  good  is  an  aircraft  carrier  without  aircraft?  Last  year  the  Chief  of  Naval  Operations 


Source:  Text  of  opening  statement  of  Representative  Gene  Taylor.  Representative  Taylor’s  opening  statement  was 
read  into  the  record  by  Representative  Joe  Courtney. 
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(CNO)  testified  to  a  fighter  shortfall  of  approximately  125  planes  for  the  Department  of  the 
Navy  by  2017.  This  year,  based  on  an  updated  analysis,  the  Navy  has  told  Congress  that  a 
more  realistic  estimate  is  a  shortfall  of  over  240  planes.  This  assumes  that  the  Joint  Strike 
Fighter  delivers  on  time  and  that  the  Navy  will  continue  to  resource  its  carrier  air  wings  with 
fewer  aircraft  than  is  called  for  in  the  national  military  strategy.  Should  the  Navy  resource  to 
its  full  strike  fighter  requirement,  the  shortfall  would  be  greater  than  300  aircraft. 

What  does  all  of  this  mean?  Simple  math  shows  that  at  least  five  of  our  eleven  carriers  would 
be  without  fighter  aircraft,  or  we  would  be  forced  to  severely  limit  the  number  of  aircraft  per 
carrier  and  available  for  training.  In  either  case,  the  solution  would  pose  a  significant 
strategic  risk.  I  am  deeply  concerned  that  this  budget  actually  makes  the  shortfall  worse,  by 
cutting  the  number  of  Super  Hornets  the  Navy  is  buying.  Facing  a  gap  of  at  least  243  planes, 
the  Navy  is  only  asking  for  nine  Super  Hornets.  In  a  few  months,  the  Navy  has  gone  Ifom 
considering  another  multiyear  procurement  of  Super  Hornets,  to  cutting  the  buy  of  F/ A- 1 8s 
in  half  This  makes  no  sense.  As  I  told  the  CNO  last  week,  we  either  need  more  planes  or 
fewer  carriers,  and  I  do  not  think  anyone  in  this  room  believes  that  fewer  carriers  are  the 
solution. 

Unfortunately,  as  Congress  has  tried  to  wrestle  with  this  issue,  the  Department  of  Defense 
(DOD)  has  refused  to  obey  the  law  and  has  been  anything  but  transparent.  The  DOD  has; 

•  not  delivered  a  report  on  costs  and  benefits  of  a  multi-year  procurement  of  F/A-18’s 
required  by  law  by  March  1,  2009; 

•  not  delivered  the  30  year  aviation  plan  required  by  law; 

•  not  delivered  a  future-years  defense  program  with  the  budget,  as  required  by  section  221 
of  title  10,  United  States  Code;  “and 

•  has  refused  to  brief  Congress  on  the  apparently  differing  estimates  on  the  size  of  the 
fighter  shortfall. 

Is  this  the  transparency  that  President  Obama  promised?  Does  the  Department  of  Defense 
consider  itself  above  the  law?  Let  us  be  clear — the  mere  existence  of  a  Quadrennial  Defense 
Review  (QDR)  does  not  exempt  the  Department  from  fulfilling  its  legal  obligations.  While  I 
understand  that  the  witnesses  this  afternoon  are  not  responsible  for  these  decisions  to  violate 
the  law,  let  me  say  at  the  outset  that  the  Department  cannot  expect  to  use  the  QDR  as  a  get 
out  of  jail  free  card.  Our  witnesses  should  understand  that  this  Committee  expects  and 
deserves  answers,  not  evasive  maneuvers. 

First  Excerpt  from  Transcript 

AKIN: 

Thank  you,  Mr.  Chairman.  And  I  appreciate  you  all  being  here  today.  And  there  have  been  a 
number  of  themes  that  we‘ve  heard  throughout  a  series  of  hearings  on  where  we  are  and 
probably  wouldn't  surprise  you  that  we  would  pick  up  on  one  of  those. 


Source:  Text  of  opening  statement  of  Representative  Todd  Akin.  Representative  Akin’s  opening  statement  was  read 
into  the  record  by  Representative  Roscoe  Bartlett. 

Representative  Todd  Akin,  the  ranking  member  of  the  subcommittee. 
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And  that  is  the  situation  with  the  lack  of  aircraft,  particularly,  because  of  the  planes  having 
to  be  retired  with  over  8,000  hours  on  them.  And  I  understand  that  the  10,000  hours  doesn't 
really  work;  that  it  costs  too  much  to  try  to  take  care  of  the — changing  the  different  parts  that 
would  be  stressed. 

So  that  resulted,  this  year,  in  an  estimate  of — instead  of  120-  some  aircraft  shortfall  on  our 
aircraft  carriers,  to  about  240-some.  I  guess  my  question — and  everybody  is  saying — and  I 
guess  really  what  they're  saying  is  give  us  more  time  to  figure  this  out.  But  what  they're 
saying  is  “we've  got  to  do  this  quadrennial  review.” 

Well,  it  isn't  like  this  is  too  complicated.  We  say  we're  going  to  have  1 1  aircraft  carriers.  For 
a  certain  brief  window,  we're  going  to  be  down  to  10.  You  got  44  aircraft  on  an  aircraft 
carrier.  If  you're  240-some  aircraft  short,  you  got  five  aircraft  carriers  with  no  planes  on 
them. 

So  my  question  is:  One,  first  of  all,  how  does  that  affect  the  number  of  missions  that  you 
have  to  fly  just  to  practice?  Because  I  was  watching  night  landings  of  these  things.  It  looked 
to  me  like  it  was  pretty  tricky  business.  And  I  would  think  you  would  want  to  have  plenty  of 
practice  for  your  pilots.  And  if  you've  got  fewer  planes,  then  I  would  think  it  would  affect 
your  training  schedule.  That’s  the  first  question. 

Second  question  would  be:  Let’ s  say  that  you  can't  have  44  aircraft  on  an  aircraft  carrier.  Is 
an  aircraft  carrier  just  about  as  good  if  you've  got  20  aircrafts?  You  could  split  the  aircraft 
half  and  half?  If  that’s  not  the  case — let’s  just  answer  those  first  two  question. 

MYERS:^"^ 

Akin,  I'd  like  to  take  the  first  stab  at  that.  First  of  all,  to  go  back  to  your  numbers.  Last  year 
in  PB  ‘09, 1  briefed  that  we  were  forecasting  in  the  later  teens,  starting  in  2016  through  2018, 
a  Strike  Fighter  shortfall  with  the  U.S.  Navy  of  69  aircraft,  and  the  Department  ofNavy,  125. 

That  was  assuming  that  all  of  our  legacy  F-18s,  A  through  D,  could  get  to  10,000  hours.  So 
that  was  sort  of  a  bookend.  The  other  bookend  was  if  none  of  those  aircraft  got  past  8,600 
hours,  that  it'd  be  125  and  a  243  shortfall. 

Now,  that  was  last  year  and  what  I'd  like  to  do  is  talk  to  you  for  a  few  minutes  and  outline 
what’s  changed. 

AKIN: 

OK,  it’s  got  to  be  pretty  short  because — so  just  a  minute — just  get  to  the  number,  that'd  be... 
TAYLOR: 

I  want  to  remind  the  ranking  member  that,  as  the  ranking  member,  you  have  all  the  time  you 
want. 

AKIN: 

Well,  OK,  shoot,  then. 


Rear  Admiral  Allen  G.  Myers,  USN,  Director  of  Warfare  Integration. 
Representative  Gene  Taylor,  the  chairman  of  the  subcommittee. 
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Well,  proceed  then. 

MYERS: 

OK.  Those  were  the  bookends.  And  what  we've  discovered  since  then  is  that  doing  the 
analysis  for  the  service  life  extension — ^has  informed  us  that  there  are  a  number  of  areas  that 
we  want  to  be  focused  on  when  we  open  these  aircraft  up  when  they  go  to  the  depot. 

To  cut  to  the  end,  we're  not  sure  exactly  the  number  of  aircraft  that  we're  going  to  be  able  to 
get  through.  And  the  reason  we're  not  sure... 

AKIN: 

Between  about  142  and  240 — it’s  somewhere  between  there,  would  be  your  guess? 
MYERS: 

We're  not  sure  right  now.  Representative  Akin.  And  the  reason  is  because  we're  still 
discovering  a  lot  by  looking  at  these  aircraft  when  they  go  through  the  depot.  We've  had  39 
aircraft  that  have  gone  through  the  depot,  to  date.  We  thought  there  was  about  159  focus 
areas,  or  areas  of  interest,  on  the  airplane. 

We've  got  about  nine  that  have  come  through  the  depot.  And  what  we  found  is  there  were  50 
additional  areas.  Each  airplane  is  going  to  be  a  little  bit  different.  But  as  we  go  through  a 
three-phase  process  to  determine  what  the  limits  are  on  service  life  extension,  we're  going  to 
be  able  to  refine  the  technical  baseline,  and  understand  more. 

Now,  currently  today,  the  Navy  has  the — currently  has  the  aircraft  necessary  to  fulfill  the 
missions  that  the  COCOMs  have  laid  upon  us.  So  we  have  the  aircraft  we  need  today.  So  the 
focus  is,  how  do  we  get  through  the  next  summer?  What  are  the  levers  that  we  need  to  look 
at  to  understand,  not  only  what  the  Strike  Eighter  shortfall  is,  but  how  to  mitigate  it? 

And  there’s  four  ways  to  mitigate  it.  One  is  to  maintain  our  continued,  unwavering  support 
for  the  Joint  Strike  Eighter.  Second  is  to  maintain  our  buys  of  E- 18  EEs.  Third  is  to  maintain 
the  funding,  in  terms  of  logistics,  or  our  current  legacy  aircraft — our  Strike  Eighters.  And 
fourth  is  to  understand  how  many  of  these  E-18s,  A  through  Ds,  we  can  get  through  this  lev 
(ph)  process. 

And  it’s  going  to  take  time.  Now,  you  had  another  question  about  the  number  “44”  on  our 
carriers.  Eorty-four  is  the  requirement  for  the  Navy  for  Strike  Eighters  on  our  aircraft 
carriers.  Eorty-four  represents  the  number  that  the  combatant  commanders  are  expecting 
when  those  carriers  show  up  overseas  to  provide  the  necessary  backs  (ph),  for  everything 
from  contingency  ops,  to  major  combat  operations.  And  it  also  represents  the  most  effective 
use  of  a  Nimitz  class  size  flight  deck.  So  44  is  a  number  that’s  required  for  our  aircraft 
carriers,  and  that’s  what  we  intend  to  do. 

AKIN: 

So — then  following  up,  you  are  saying,  you  would  not  deploy  a  carrier  that  had  significantly 
number  less  than  44  planes  on  it.  You'd  want  to  keep  that  number  pretty  close  if  you  had  a 
carrier  that  size.  Is  that  what  you're  saying? 

MYERS: 
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Congressman,  what  I'm  saying  is  that  44  is  the  requirement.  And  that’s  what  we're  basing — 
from  the  Navy  staff  and  from  a  programming  perspective,  that’s  what  we  program  towards. 

AKIN: 

OK.  So  if  you  had  a  shortfall,  then  you're  saying  you  would  rather  have  some  aircraft  carrier 
left  behind  then  to  have  one  with  half  the  planes  on  it  or  something?  You  wouldn't  consider 
that  probably.  Or  are  you  saying  that  you  just  don't  know,  or... 


MYERS: 

That’s  a  fleet  commander  decision  on  exactly  how  he  loads  out  a  carrier  airwing.  We 
understand  the  requirement.  We  understand  the  way  that  we're  deploying  ships  and  our 
aircraft  carriers  and  their  airwings  today.  But  how  that  would  be  done  in  the  future  would 
depend  on  the  needs  of  the  combatant  commander  and  the  fleet  commander. 

But  currently,  the  requirement  is  for  44,  and  that’s  what  we're  doing  right  now. 

AKIN: 

Right.  Now,  what  I  heard  you  say,  though — you  gave  me  a  lot  of  detail.  But  what  I  heard 
you  say  was  still  the  shortfall  is  probably  going  to  be  between  the  125  number  and  the  243 
number.  Because  243  was  worst  case.  That’s  assuming  you  can't  get  any  more  than  8,600 
hours.  And  the  125  was  assuming  that  you  could  get  10,000  hours.  And  you're  saying  until 
you  actually  look  at  the  planes,  you  won't  know  exactly  how  many  of  them  fit  into  which 
category.  But  it’s  going  to  fall  in  that  number.  Is  that  correct? 

MYERS: 

There’ s  a  possibility  that  some  of  them  could  fall  outside  that  number.  And  that’ s  part  of  the 
analysis.  The  second  phase  of  the  analysis — it’s  ongoing  right  now  that  NAVAIR  is  doing. 
And  working  with  their  depots  to  understand  exactly  the  extent  of  whether  or  not  it’s  going 
to  be  exactly  in  that... 

AKIN: 

...  in  that  bracket  even? 

MYERS: 

Yes,  sir. 

AKIN: 

You're  not  even  sure  that  bracket — is  what  you're  saying? 

MYERS: 

The  bracket  is  the  best  information  that  we  have  at  this  moment,  but  we've  still  got  work  to 
do.  Congressman. 

AKIN: 


Congressional  Research  Service 


26 


Navy  F/A-18E/F  and  EA-18G  Aircraft  Procurement  and  Strike  Fighter  Shortfall 


Now,  what  would  it  cost — let’s  say  that  you  find  some  aircraft  that  are  8,600  hours  and 
they're  going  to  need  some  repairs.  Do  we  have  any  idea  of  what  that  would  cost?  I  have — 
my  understanding  was  it  was  prohibitive  to  do  that;  that  it  would  be  cheaper  just  to  get  some 
news  ones.  Is  that  true?  Or  not  necessarily?  Or  do  we  know? 

MYERS: 

It’ s  not  necessarily  true.  What  we  know  is  that  a  center  barrel  costs  about  $5  million.  And  a 
center  barrel  is  going  to  be  required  on  the  earlier  lot  aircraft,  meaning  lot  16  and  earlier. 
What  we  know  is  that  the  inner  wing  could  cost  as  much  as  $4  million  or  $5  million.  What 
we  know  is  that  the  inner  wing  is  a  focus  area  of  the  aircraft  that  have  gone  through  the 
depot,  in  terms  of  the  additional  hot  spots  we're  focused — but  what  we  don't  know  is  whether 
or  not  all  of  the  aircraft  that  go  through  are  going  to  need  all  of  those  repairs. 

So  it  could  be  expensive,  and  it  might  not.  And  right  now,  that’s  what  the  second  phase... 

AKIN: 

So  we  don't  have  a  current  cost  estimate  of  what  it  would  take — if  we  wanted  to  extend  the 
service  life  on  them?  We  don't  really  know  what  that  number  is,  is  what  you're  saying? 
Depends  on  the  individual  plane — is  that  what  you're  basically  saying? 

MYERS: 

Yes,  sir.  It  depends  on  the  plane.  We  have  programmed  some  monies,  because  we  do  know 
about  the  center  barrel  replacements.  And  the  analysis  that  will  go  on  through  the  summer, 
and  is  expected  to  finish  in  the  March  2010  timeframe,  is  set  to  be  a  palm  (ph)  12  [sic:  POM 
12]^^  issue,  and  that’s  the  way  we've  set  up  the  analysis — to  feed  into  palm  (ph)  12  [sic: 
POM  1 2] .  And  that  would  be — give  us  enough  time  to  buy  the  equipment  and  make  sure  that 
we  programmed  in  place  everything  we  need  in  the  depots  or  the  SEEP  [Service  Life 
Extension  Program]. 

AKIN: 

I  think  the  Navy  has  completed  its  analysis  of  the  benefits  of  the  multiyear  procurement  of 
the  P-18  As.  What’s  the  minimum  number  of  aircraft  required  to  be  purchased  over  the 
contract  period  that  would  result  in  a  savings  of  at  least  10  percent,  as  required  by  law?  Is 
there  some  particular  number  that  you've  got  to  get?  Because  we  saved,  what,  a  billion 
dollars  on  that  before  on  multi-year  two? 

ARCHITZEL: 

Sir,  if  I  could  take  that  question.  You're  correct  on  the — on  the  multiyear  on  the  Hornets, 
that  have  been  two.  The  first  multiyear  was  for  210  aircraft.  It  resulted  in  about  a  $710 
million  savings.  It  was  a  five-year  program.  We  followed  that  with  a  multiyear  two,  which 
just  ended  in  ‘09.  That  saved  about  $1.1  billion  over  the  same  five-year  period. 

To  make  a  multiyear  value,  we  need  economic  ordered  quantities,  which  means  we  have  to 
have  volume.  We've  also  got  to  have  a  lengthy  of  period  of  time.  It  wouldn't  do  us  any  good 


This  is  a  reference  to  the  Program  Objective  Memorandum  for  the  FY2012  defense  budget.  The  POM  is  an  internal 
DOD  document  that  provides  guidance  for  the  preparation  of  a  budget. 

Vice  Admiral  David  Architzel,  USN,  Principal  Military  Deputy,  Research,  Development  and  Acquisition. 


Congressional  Research  Service 


27 


Navy  F/A-18E/F  and  EA-18G  Aircraft  Procurement  and  Strike  Fighter  Shortfall 


to  give  volume,  and  put  it  in  one  or  two  or  three  years.  We  need  to  have  some  length  of  time 
to  get  that  return  on  investment.  So  to  answer  your  question,  if  we  look  at  multiyear  one,  we 
had  about  a  7.5  or  6  percent  savings.  That  equates  to  multiyear  two,  about  11  percent 
savings. 

You  have  those  kinds  of  savings  when  you  go  five  years  and  get  economic  order  quantity 
buy.  We  want  to  have  a  significant  savings  which  is  on  the  order  of  10  percent,  or  $500 
million  would  be  the  kind  of  bookends,  if  you  were  using  that  term  here,  that  we'd  seek  to  get 
in  a  multiyear  procurement,  sir. 

AKIN: 

Well,  I  still  didn't  hear  the  answer  to  my  question.  I  guess  the  question  is:  What  number  do 
you  have?  Let’s  say  we're  say  we're  starting  2010,  right  now. 

ARCHITZEL: 

Yes,  sir. 

AKIN: 

And  let’s  see,  JSF  is  scheduled  to  be  ready  to  go  at  2015.  Are  we  sure  that,  that’s  going  to 
happen  on  time?  That  gives  you  five  years,  right — 10  to  15? 

ARCHITZEL: 

Yes,  sir. 

AKIN: 

So  let’s  assume  JSF  actually  is  there  at  2015.  So  you  do  have  the  five  years.  So  what  would 
the  number  be  to  get  to  the  10  percent?  Have  you  figured  that? 

ARCHITZEL: 

Sir,  let  me — FY  ‘  1 0  is  a  single  year  buy  of  Hornets.  As  you  know,  the  Growler  (ph),  we  put 
into  the  multiyear  for  multiyear  two.  And  we  were  able  to  take  advantage  of  that.  With  the 
single  year  buy,  we  don't  have  the  economic  order  quantity  to  do  it.  So  ‘  10  is  in  the  books. 
We  don't  have  that  ability  to  incorporate  that  into  a  multiyear  now. 

AKIN: 

So  we're  talking  ‘11  now — 'll  to  ‘15? 

ARCHITZEL: 

Yes,  sir. 

AKIN: 

Are  you  sure  that  we're  going  to  have  JSF  in  ‘15? 

ARCHITZEL: 
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I  know — I  can  speak  to  the  lOCs  we  have  today,  which  is  for  the  Marine  Corps,  and  the 
Navy  and  say  that,  on  plan  we  have  today,  we  will,  sir.  I  mean,  we're  developing  those 
programs  to  go  forward  on  those  timelines.  But  I  also  will  say  that  we  will  have  to  wait  to 
find  out  what  the  department’ s  direction  is  on  aircraft.  We  need  to  know  the  numbers,  so  we 
can  get  that  common  quantity,  and  timeframe  involved,  before  we  can  enter  into  a  multiyear. 
But  if  we  were  to — but  the  multiyear  is  certainly  something  we  do  aggressively  go  after 
when  we  can — and  multiple  programs,  as  you're  aware.  B22  is  an  example — 60  Romeo  (ph), 
60  Sierras  (ph) — so  we  definitely  want  to  get  multiyears  when  we  have  them  there. 

AKIN: 

Yes,  I'm  having  a  hard  time  getting  anything.  I  feel  like  I'm  trying  to  mail  jello  to  a  wall, 
gentlemen.  You  know.  I'm  asking  for  a  time  for  a  multiyear.  And  you're  saying,  “No,  we 
really  don't  know  what  the  requirements  are.”  I  thought  we  were  looking  at  125,  and  then 
243.  Now,  you're  saying,  “Yes,  but  it  could  be  this  other  way.”  Somewhere  along  the  line, 
we  got  to  make  a  plan  as  to  what  we're  going  to  do.  I  mean,  maybe  JSF  could  be  there  2015. 
And  that’s  obviously  something  that’s  very  important.  I  know  the  Marine  Corps,  has  a  keen 
interest  in  the  Stovall  (ph)  [sic:  STOVL,  meaning  short  takeoff  and  vertical  landing]  version 
because  you're  kind  of  putting  all  your  eggs  in  that  basket;  where  the  Harriers,  I  guess,  are 
getting  older  and  older. 

But  somewhere  along  the  line,  we've  got  to  be  able  to  do  some  planning.  And  it  seems  like 
no  matter  how  you  look  at  the  numbers,  you're  coming  out  short  on  fighter  planes.  So  I  guess 
that’s  the  reason  we're  having  the  hearing — is,  where  are  we? 

MYERS: 

Yes,  sir.  Congressman,  for  the  record,  just  want  to  correct  the  correct  number  that  we  should 
be  referring  to  is  “69  to  129”  for  the  U.S.  Navy.  And  that’s  what  I  briefed  last  year.  That — 
those  were  the  bookends  of  10,000  hours  for  300  aircraft  and  8,600  no  aircraft  SLEP'ed.  So 
that  gives  you  about  a  70  aircraft  shortfall.  And... 

AKINS: 

But  let’s  start  with  70.  If  you  had  70  additional  aircraft  over  a  five-year  period,  would  you 
get  10  percent  then? 

ARCHITZEL: 

Sir,  I'm  not  trying  to  be  anything  but  direct  in  answering.  If  I  can,  from  an  acquisition 
standpoint,  if  we  were  to  get  to — two  things,  we  need  to  have  an  economic  order  quantity. 
We  need  to  have  an  economic  rate  of  production,  which  would  be — the  minimum  sustained 
rate  for  the — is  about  24  aircraft  to  go  through.  The  economic  requirement  is  somewhere 
between  30  and  36,  depending  on  the  numbers  we  have. 

So  if  you  can  generate  on  the  order,  30  per  year  for  five  years,  you  would  be  able  to  enter 
into  a  multiyear  that  would  produce  10  percent  savings. 

MYERS: 

But... 

AKINS: 
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You're  saying  30  per  year,  so  that'd  be  150  then? 

ARCHITZEL: 

If  they — in  the  scenario  of  a  multiyear,  that’s  what  would  happen,  sir,  regardless  of  what 
aircraft  we're  dealing  with.  When  you  can  get  those  types  of  quantities  and  be  able  to 
produce  them  to  allow  economic  order  quantity  buys,  or  some  significant  period  of  time, 
then  you  will  definitely  get  savings  in  a  multiyear.  That’s  why — that’s  the  only  reason  we're 
allowed  to  enter  multiyears  is  if  we  can  assure  significant  savings. 

AKINS: 

So  are  you  saying  the  minimum  you'd  have  to  buy  is  about  150  over  five  years  today  in 
order  to  get  that  10  percent? 

ARCHITZEL: 

Sir,  under  the  scenario  you  presented  to  me,  yes,  sir,  that  would  be  what  we'd  have  to  do.  I 
would  say  that.  But  again,  we — I  don't  set  the  requirements.  This  is  from  an  acquisition 
standpoint.  You  asked  me  to  give  you  the  numbers  as  they  applied  to  multiyear,  and  that’s 
what  I've  done,  sir. 

MYERS: 

And  to  reinforce  Admiral  Architzel,  the  requirement  is  44  Strike  Lighters  on  our  carrier 
wings  and  based  on  the  PB  ‘09  data,  the  shortfall  for  U.S.  end  (ph)  is  still  about  70  aircraft, 
best  case,  right  now.  But  we  still  have  some  discovery  to  do  this  summer  as  we  go  through 
SEEP  and  we  still  have  some  levers  to  pull. 

AKINS: 

The  numbers  was  higher  because  you  had  Marine  Corps  E- 1 8s  that  you  were  including  also? 
Is  that  correct? 

MYERS: 

What  I  gave  you  was  an  inclusive  Department  of  Navy  and  U.S.  Navy  before.  The  69, 129  is 
a  U.S.  Navy  number.  And  the  125,  243  is  a  Department  of  Navy  number.  It  included  Navy 
and  Marine  Corps  and  that  was  what  was  briefed  last  year — yes,  sir. 

ARCHITZEL: 

Sir,  if  I  may  comment?  Maybe  help  with  the  variables  that  are  involved  here.  Eirst  of  all,  the 
PB  ‘09  numbers  are  no  longer  relevant  to  this  discussion,  in  my  opinion.  Eor  example,  if  the 
program  purchases  more  point  (ph)  [sic:  Joint]  Strike  Lighters  than  we  did  in  PB  ‘09,  which 
it  does,  the  Strike  Lighter  shortfall  would  come  down  by  a  commensurate  number  of  E-35, 
both  B  and  C  models. 

Secondly,  this  issue  of  the  service  life  assessment  program  and  the  service  life  extension 
program — is  very  much  filled  with  variability  at  this  point.  We're  are  part  way  through  phase 
B  of  a  three-phase  process  of  examining  these  airplanes  to  decide  how  many  of  the  623 
existing  A  through  D  hornets  can  be  extended. 
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By  talking  to  NAVAIR  as  recently  as  Friday,  there  are  approximately  330  A  through  Ds, 
which  she  identified  as  “prime  candidates”  to  be  extended.  And  so,  we  will  extend  by  bureau 
number  by  bureau  number,  making  wise  business  case  decisions  associated  with  the  choices 
that  will  have  to  be  made  to  extend  those  aircraft  going  forward. 

AKIN: 

So  you  say  you've  identified  130... 

ARCHITZEL: 

Three  hundred  thirty. 

AKIN: 

...  A  through  D?  Oh,  330. 

ARCHITZEL: 

Three  hundred  thirty  of  the  623  existing  are  prime  candidates  for  extension.  There  are  no 
technical  impediments  to  extension  at  this  point. 

AKIN: 

So  are  you  saying  that  this  means  you  wouldn't  have  to  put  more  money  in  them?  Or  they 
would  be  prime  candidates  to  put  more  money  into  them  to  get  them  to  10,000? 

ARCHITZEL: 

You  said  it  right,  sir... 

AKIN: 

The  second  time? 

ARCHITZEL: 

Yes,  sir.  Putting  more  money  into  them  on  a  case  by  case  basis  to  decide  how  much  would 
need  to  be  extended.  But  even  that  has  variability.  Eor  example,  the  majority  of  the  interest 
areas  are  in  the  center  barrel.  That’ s  the  majority  interest  area.  We  already  have  $  1 . 14  bilhon 
in  the  budget  to  pay  for  417  center  barrels  to  be  replaced.  Second  most  are  in  the  wings. 
There  are  options  with  regard  to  the  wings.  One  is  repair.  Two  is  to  remove  and  replace.  And 
the  admiral  gave  you  the  cost  of  a  new  wing.  But  the  third  is  to  take  wings  out  of  AMOR 
(ph)  which  we're  doing  right  now,  and  replace  those  wings  with  wings  that  are  essentially 
free. 

And  then  the  third  large  area  that  we're  concerned  about,  as  we  go  through  the  assessment 
program,  is  in  the  aft-end  (ph)  of  the  A  through  Ds.  That’s  probably  where  most  of  the 
uncertainty  lies  now  with  regard  to  the  cost. 

Second  Excerpt  from  Transcript 

AKIN: 
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Yes,  I  had  just  a  couple  more  questions. 

General  Trautman,  my  understanding  is  that  the  Marine  Corps  currently  has  four  F/A  18 
fighter  squadrons  that  are  supposed  to  have  40  aircraft  allocated  to  them,  but  actually  have 
no  aircraft  allocated  to  them.  And  the  Marine  Corps  does  not  apparently  include  those  in  the 
shortfall.  And  if  so,  why  did  you  not  include  them  in  the  shortfall? 

TRAUTMAN; 

Sir,  about  three  years  ago  we  made  a  proactive  decision  to  cadre  two  active  and  two  reserve 
fighter  attack  squadrons.  We  did  this  in  anticipation  of  the  arrival  of  the  Joint  Strike  Fighter. 

We  learned  when  we  transitioned  to  the  V-22  from  our  large  medium-lift  population  of  CH- 
46s  that  one  thing  you  need  to  do  when  you  have  a  large  population  changing  as  our  tactical 
aircraft  are  going  to  change  beginning  in  2012,  is  to  create  a  manpower  pool  from  which  you 
can  draw  because,  particularly  when  you're  changing  from  a  46  to  a  V-22  or  from  a  Legacy 
Flornet  to  a  Joint  Strike  Fighter,  it’s  not  a  lightswitch.  It’s  a  rheostat  and  you  have  to  have 
time  to  train  and  prepare  both  air  crew  and  maintainers. 

So  we  set  aside  those  cadre  personnel  and  now  thank  goodness  we  did  because  over  the  last 
few  months  we  picked  the  squadron  commander  for  our  first  fleet  readiness  squadron,  the 
VMFAT-501,  which  will  stand  up  beginning  this  summer. 

We  picked  the  first  six  aviators  that  will  go  into  that  squadron.  We're  detailing  the 
maintainers  that  will  go  into  that  squadron.  And  beginning  in  2012  and  2013,  we'll  bring 
back  those  two  active  cadre  squadrons  as  Joint  Strike  Fighter  squadrons  and  that’s  been  our 
plan. 

With  regard  to  the  two  reserve  cadre  squadrons,  we'll  bring  them  back  three,  four,  five  years 
into  the  Joint  Strike  Fighter  transition  about  the  time  that  reserve  aviators  and  maintainers  are 
looking  for  a  place  to  go  if  they  decide  to  remain  engaged  in  the  Marine  Corps  via  the 
Reserves. 

So  we  think  we've  got  this  laid  out  right,  and  that’s  why  we  did  what  we  did. 

AKIN: 

So  in  a  sense  your  strategic  decision  of  three  years  ago  was  while  you  started  with  four 
squadrons,  you're  going  to  go  down  to  two,  so  in  the  transition  you've  got  just  less  aircraft 
available  to  you  so  you  realize  that  you  are  at  a  lesser  strength  and  you  accept  that  risk 
because  you're  transitioning  from  one  aircraft  to  another.  That’ s  what  I  think  I'm  hearing  you 
say. 

TRAUTMAN; 

That’s  exactly  right,  sir.  These  transitions  are  challenging  and  that’s  why  we  take  the 
decision  that  we  took  to  set  aside  that  manpower  pool  to  make  it  right. 

AKIN: 


Lieutenant  General  George  J.  Trautman  III,  USMC,  Deputy  Commandant  for  Aviation. 
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Right.  And  as  long  as  the  other  plane  comes  online,  you're  saying  we  can  live  with  being  at 
half  strength  for  some — a  few  years  to  make  that  transition.  If  they're  not  on  line  in  time, 
then  that  becomes  increasingly  problematic,  I  suppose. 

TRAUTMAN; 

Well,  it  does.  The  good  news  is  that  we  are — we're  meeting  our  current  obligations  with  the 
force  structure  that  we  have.  The  challenge  is,  of  course,  that  Marine  TacAir  is  at  a  higher  op 
tempo  than  either  the  Navy  or  the  Air  Force  TacAir,  and  so  in  some  ways  we're  playing  out 
the  risk  on  the  backs  of  our  Marines  and  we  don't  like  to  do  that. 

But  we  think  it’s  a  proactive  step  that  was  worth  taking  in  order  to  get  to  the  Joint  Strike 
Fighter  in  2012  and  ‘13. 

AKIN: 

Yes,  OK,  so  those  40  are  not  counted  in  the  shortfall  then  that  we  were  talking  about  before. 
TRAUTMAN: 

Well,  they're  not  really  a  shortfall  sir.  For  example,  if  we  decided  to  have  those  squadrons 
up  and  we  didn't  want  to  take  the  manpower,  we  could  take  the  30  Lot  (ph)  10  and  1 1  F-18Cs 
that  we're  putting  into  preservation.  We  could  have  those  round  out  those  squadrons  in  the 
near  term  if  we  chose  to  do  so.  I  think  that  would  not  be  a  very  wise  decision,  though.  I 
prefer  the  decision  we  made. 

AKIN: 

You're  saying  there  are  aircraft  around,  but  they're  just  old? 

TRAUTMAN: 

Lot  (ph)  10  and  1 1,  that’s  right. 

AKIN: 

Yes.  OK.  And  you  also  mentioned  the  idea  of  reworking  some  of  the  F-18s.  You're  saying 
that’s  a  possibility  depending  on  the  analysis  of  what  those  look  like.  The  numbers  we're 
seeing  in  that  is  you're  looking  at  about  $  1 5  million  if  you  got  to  put  that  rework  in  and  that 
gets  you,  whatever  it  is,  1,000,  500  hours  or  something. 

It  seems  like  to  me  that’ s  almost  costing  you  twice  the  cost  per  hour  and  a  lot  less  capability 
than  if  you  just  got  a  new  F-18.  Is  that — would  you  ever  look  at  doing  that? 

TRAUTMAN: 

I  was  advised  that  putting  any  kind  of  number  on  the  cost  of  extending  a  Hornet  from  8,000 
to  1 0,000  at  this  point  would  be  premature.  As  I  said,  we're  only  half  way  through  phase  B  of 
a  three-  phase  process.  Until  we  get  through  that  process,  there  are  too  many  variables 
associated  to  put  a  number  on  it. 

I  haven't  heard  a  number  as  high  as  $15  million.  That’s  anew  one  to  me.  I've  heard  lower 
numbers. 
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AKIN: 

I  thought  that  was — what’s  the  engine?  About  five?  Or  is  it  10?  What  was  the  engine,  the 
central  component?  What  was  it?  I  forgot. 

TRAUTMAN: 

The  center  barrel? 

AKIN: 

Yes. 

TRAUTMAN: 

Yes,  sir.  We  already  have  $1.1  billion  in  the  budget.  If  s  already  paid  for  to  do  417  center 
barrels.  So  the  good  news  is  that’ s  a  risk  mitigator  against  the  challenge  that  we  face  in  order 
to  do  the  service  life  expansions.  And  as  I  said,  most  of  the  areas  of  interest  are  in  the  center 
barrel  area. 

AKIN: 

It  still  costs  money  though  whether  it's — ^right? 

TRAUTMAN: 

No  doubt,  sir.  You're  exactly  right,  and  we'll  have  to  make  wise  case-by-case,  bureau 
number-by-bureau  number  assessments  and  then  decisions  about  how  to  expend  our  scarce 
resources. 

AKIN: 

If  you  had  to  do  a  center  barrel  and  you  had  to  do  the  wing  sections,  what  are  you  talking 
actual  dollars  to  do  that  on  a  plane? 

TRAUTMAN: 

Well,  for  example,  if  we  already  have  the  center  barrel  budgeted,  if  we  went  to  AMARC  as 
we're  doing  this  year  to  get  24  wings  out,  we  could  do  both  of  those  for  no  additional  dollars. 

If  we  had  to  buy  a  center  wing.  I'm  not  sure  what  the  current  cost  of  that  is.  I'll  have  to  defer 
to  Admiral  Architzel  or  to  Admiral  Myers. 

ARCHITZEL: 

Sir,  I'll  give  Admiral  Myers  a  second  too,  but  so  that  the  whole,  what  you  have  to  do  with 
the  center  barrel,  that’s  Lot  (ph)  17  and  prior.  If  you  did  a  center  barrel  replacement,  which 
we  funded  in  the  first  lot  (ph),  it  would  take  about  6,000  hours. 

That’s  for  those  number  of  Hornets  and  I  think  the  number  is  somewhere  around  400-plus 
numbers  we  have  there.  That’ s  funded  in  the  budget  when  we  go  forward.  That  runs  at  about, 
just  for  the  center  build,  about  $2.5  billion — $2.5  million  excuse  me.  So  if  you  would  then 
add  in... 
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AKIN: 

OK.  So  $2.5  million  for  a  center  barrel  and  then  you've  got  the — let’s  say  you  had  to  do  the 
wings. 

ARCHITZEL: 

Well,  the  number  I  have  is  2.5,  and  so  we'll  have  to  get  back  to  you  then.  They're  being 
quoted  4.5  here  so — but  the  center  if  you  hit  the  wing  sections  and  the  center  fill,  it’s  just 
about  $5  million  for  those. 

Now  as  General  Trautman  says,  if  you  take  wings  off  an  existing  aircraft,  (inaudible)  you 
still  have  to  rework  those  wings.  So  I  mean  you're  going  to  have  some  cost  involved.  You're 
absolutely  right,  sir. 

If  you  want  to  look  at  where  we  go  to  get  above  to  the  8,600  hours  and  you  want  to  go  past 
that  to  10,000,  we  have  a  high-flying  hour  inspection.  That  inspection  alone  is  running 
around — up  more  than  $75  million. 

That's — you  get  to  the  point  where  you  can  open,  inspect  and  look  at  the  airplanes  to  see 
what  you  have.  And  I  agree  with  General  Trautman,  we  don't  know  what  we'll  have  in  those 
airplanes.  Probably  in  those  where  we  designed  into  the  center  barrel  on  that  Lot  (ph)  1 8  and 
beyond,  we  should  not  expect  to  replace  center  barrels. 

But  in  those  areas  that  are  fatigued  hot  points  on  the  aircraft,  we  have  to  do — and  we  have  to 
do  extensive  work  or  maybe,  depending  on  what  we  have,  some  fatigue  stress  cracking  or 
issues  on  the  empanage  or  tail  and  then  on  top  of  that  you  also  have  to  do  system  work  on  the 
airplane. 

So  that’s  I  think — the  quandary  comes  in  is  what  is  the  exact  cost  of  each  aircraft,  and  you 
won't  know  until  you  open  them  up  and  find  out  what  you  have,  sir. 

AKIN: 

Basically  I  think  you've  made  it  clear  to  me  today  that  you  don't  really  know  what  the 
fighter  aircraft  shortfall  is.  You're  saying  it’s  somewhere  and  I  thought  it  was  variable 
between  two  numbers.  You  said  that  you  can't  even  count  on  that.  When  will  you  know  for 
sure  what  your  shortfall  is?  When  will  you  actually  have  a  number? 

MYERS: 

The  shortfall  right  now  is  about  70  aircraft  and  that’ s  based  on  the  analysis  that  I  brought  to 
you. 

TAYLOR: 

Would  the  gentleman  yield? 

AKIN: 

Yes,  sir. 

TAYLOR: 
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Seventy  aircraft  when.  Admiral,  give  me  your... 

MYERS: 

It  peaks  in  the  2016  to  2017  timeframe. 

TAYLOR: 

OK.  And  when  does  your  shortfall  kick  in,  what  year? 

MYERS;  Shortfall  starts  to  develop  in  the  mid-  to  later-2013  timeframe,  now  that's. 
Chairman  and  Congressman,  that’s  based  on  the  analysis  that  was  brought  last  year.  What’s 
ongoing  right  now  is,  as  General  Trautman  mentioned,  we're  in  the  second  phase  of  a  three- 
step  process  and  we're  refining  the  technical  baseline  and  cost  estimates  to  see  exactly  what 
we  want  that’ s  left  and  what  is  in  the  realm  of  the  possible. 

What  we  knew  last  year  was  conceptually  what  the  cost  would  be  and  a  prehminary  estimate 
on  what  it  would  take,  and  that’s  why  we  gave  bookends.  What  we're  starting  to  do  now  is 
better  understand. 

Last  year  when  we  came  to  you,  the  8,600  and  10,000  numbers,  the  69  and  129  was  based 
on  295  aircraft  being  able  to  be  SLEP'd.  Right  now  the  number  is  about  330  aircraft  that  we 
think  might  be  candidates  or  are  targeted  to  be  SLEP'd,  but  through  the  summer  we're  going 
to  have  a  lot  more  information  and  the  second  phase  is  set  to  complete  next  March. 

We've  got  lots  of  work  to  do,  and  I  want  to  make  sure  that  everybody  understands  that  it’s 
not  just  the  SLEPing  of  the  aircraft  that  is  our  focus  on  mitigating  the  shortfall.  It  also  means 
that  we  maintain  our  buy  of  the  JSE.  It  means  that  we  maintain  the  logistics  support  of  the 
current  fleet,  and  it  also  means  that  we  maintain  the  current  buy  of  our  E/A  -18E/Es. 

TAYLOR: 

I  appreciate  the  gentleman  yielding,  please  continue. 

AKIN: 

Well  that  brief — I  mean  I've  got  a  chart  here  that  shows  the  number  you're  talking  about  69 
it  says  here  for  ‘17. 1  think  that  was  the  Navy,  if  I'm  correct. 

MYERS: 

Yes,  sir. 

AKIN: 

The  total  number  is  125.  And  then  I  think  the  chart  also  says  what  happens  if  you  can't  get  to 
the  10,000  hours  and  then  that  jumps  it  to  129  and  243.  Have  you  seen  this? 

MYERS: 

Yes,  sir. 

AKIN: 


Congressional  Research  Service 


36 


Navy  F/A-18E/F  and  EA-18G  Aircraft  Procurement  and  Strike  Fighter  Shortfall 


That’s  what  I  was  pulling  my  numbers  off  of,  was  this  chart. 

MYERS: 

Yes,  sir,  and... 

AKIN: 

Are  these  numbers  still  the  best  we  know  for  the  moment? 

MYERS: 

Those  numbers  have  not  been  officially  changed  and  updated.  We  are  currently  doing 
analysis  and  looking  at  assumptions  that  might  impact  those  numbers  and  that’s  also 
ongoing.  We're  taking  a  look  at... 

AKIN: 

And  so  the  answer  to  when  we'll  know  pretty  sure  is  going  to  be  a  year  or  next  March. 
Would  that — would  we  have  a  pretty  good  handle  on  it  at  that  point? 

MYERS: 

We  will  know  a  lot  more  through  the  summer,  sir,  and  through  the  summer  we'll  also  be  able 
to  better  understand  what  the  assumptions  are  if  it  will  go  into  that  model  in  terms  of  our 
productive  ratio  or  the  efficiencies  that  we  used  on  the  air  wings  that  are  not  deployed. 

There’s  a  lot  of  things  that  go  into  the  model  besides  just  44  and  the  Marine  Corps 
requirement,  and  that’s  one  of  the  things  that  the  Marines  and  the  U.S.  Navy  are  currently 
undergoing  is  some  understanding  of  ways  that  we  can  more  efficiently  get  aircraft  out  to  the 
warfighter. 

TRAUTMAN: 

Congressman,  if  I  could  add  to  Admiral  Myers  excellent  answer  about  the  variability.  That 
chart  that  you  held  up  last  year  is  no  longer  relevant.  It  is  not  an  accurate  depiction  at  this 
point,  and  I  can  just  give  you  the  simplest  example  I  can  is  if  we  have  decided  to  buy 
additional  E-35Bs  and  Cs  compared  to  last  year,  which  we  have  done,  that  changes  all  of 
those  equations,  just  for  example. 


AKIN: 

You  could  picture  yourself  in  our  shoes.  We  got  this  information  from  you  in  March,  and 
I'm  hearing  you  say  that  it’s  increasingly  irrelevant  right  now.  That’s  hard  for  us  to  get  a 
number.  I'm  just  saying  when  are  we  going  to  have  something  that  we  can  understand  what 
we're  planning? 

TRAUTMAN: 

We  owe  you  better  and  more  current  information.  And  in  March,  sir,  that  was  the  best  that 
we  had. 
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AKIN: 

Right. 

TRAUTMAN: 

And  we  owe  you  the  benefit  of  understanding  what  we  think  the  future  is  going  to  hold  in 
terms  of  F-35  production  and  in  terms  of  the  ongoing  SLAP  [Service  Life  Assessment 
Program]  and  SLEP  analysis. 

AKIN: 

So  are  you  saying  then  at  the  end  of  this  summer  you  think  we're  going  to  have  some  pretty 
reliable  numbers?  Or  is  it  going  to  be  March  of  next  year?  I  mean  where  are  we  going  to  be 
within  plus  or  minus  10  percent  on  the  number? 

TRAUTMAN: 

I'll  have  to  get  back  to  you,  sir,  and  take  that  back  to  our  leadership  not  only  in  the  fleet,  but 
also  in  the  Systems  Command  to  make  sure  that  we  get  you... 

AKIN: 

Well,  we're  trying  to  put  budgets  together.  We've  got  to  have  something  to  work  with. 
Thank  you  very  much. 

TRAUTMAN: 

Yes,  sir. 
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